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Purpose  of  Submission 


This  document  is  submitted  pursuant  to  the  development  review  requirements 
of  Article  31  of  the  Boston  Zoning  Code.  It  is  intended  to  provide  the 
information  required  in  the  Scoping  Determination  issued  by  the  Boston 
Redevelopment  Authority  (BRA)  on  August  18,  1989  as  modified. 
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II  Project  Area 


The  project  site  will  be  made  up  of  fee,  air  rights,  and  easement  interests  in  land 
currently  owned  by  New  Boston  Garden  Corporation,  the  Massachusetts  Bay 
Transportation  Authority  (MBTA),  the  City  of  Boston,  the  Boston  Redevelop- 
ment Authority  (BRA),  The  Massachusetts  Hospital  Corporation,  and  the 
Massachusetts  Department  of  Public  Works  (MDPW).  Property  interest  for  the 
project  footprint  are  shown  in  Figure  II-l.  An  easement  plan  is  presented  in 
Figure  II-2.  These  interests  and  the  ownership  of  the  underiying  land  are 
described  below. 

•  The  fee  interest  in  a  parcel  (Garden  Parcel)  owned  by  New  Boston  Garden 
Corporation  with  an  area  of  approximately  2.035  acres.  The  building 
commonly  known  as  Boston  Garden  or  North  Station  now  occupies  the 
Garden  Parcel.  This  parcel  is  identified  in  a  plan  recorded  with  the  Suffolk 
County  Registry  of  Deeds  in  Book  8631,  Page  181  (property  description 
included  in  Appendix  A). 

•  Air  rights  commencing  35  feet  above  the  highest  elevation  of  the  following 
parcels  or  portions  of  parcels  owned  by  the  MBTA: 

--      An  MBTA  parcel  with  an  area  of  approximately  3.122  acres  and  located 
immediately  to  the  north  of  the  Garden  Parcel.  The  MBTA  3. 122-Acre 
Parcel  is  identified  as  Parcel  Nos.  Al  and  A2  under  an  Order  of  Taking 
recorded  with  the  Suffolk  County  Registry  of  Deeds  in  Book  14612, 
Page  149  (copy  included  in  Appendix  B).  The  air  rights  in  the  MBTA 
3. 122-Acre  Parcel,  together  with  rights  of  support,  have  been  conveyed 
and  are  now  held  by  the  City  under  a  deed  recorded  with  the  Suffolk 
County  Registry  of  Deeds  in  Book  15312,  Page  57  (copy  included  in 
Appendix  C),  under  the  terms  of  which  the  City  is  authorized  to  recon- 
vey  the  Air  Rights  for  development  purposes. 

-      A  parcel  (MBTA  0.24-Acre  Parcel)  with  an  area  of  approximately  0.24 
acres  and  located  immediately  to  the  north  of  the  MBTA  3. 122-Acre 
Parcel.  The  MBTA  0.24-Acre  Parcel  is  identified  as  Parcel  P-2  under 
an  Order  of  Taking  recorded  with  the  Suffolk  County  Registry  of  Deeds 
in  Book  15345,  Page  323  (copy  included  in  Appendix  D). 
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Figure  II-2 


II  3    Project  Area 


A  portion  of  a  parcel  that  has  a  total  area  of  approximately  0.14  acres, 
which  is  located  immediately  to  the  north  of  the  MBTA  0.24-Acre 
Parcel.  This  parcel  is  identified  as  Parcel  P-27  under  an  Order  of 
Taking  recorded  with  the  Suffolk  County  Registry  of  Deeds  in  Book 
15345,  Page  323  (copy  included  in  Appendix  D).  This  parcel  is  subject 
to  air  rights  retained  by  the  Massachusetts  Hospital  Corporation. 

A  portion  of  a  parcel  that  has  a  total  area  of  approximately  4.2  acres, 
which  is  located  immediately  to  the  north  of  the  MBTA  3.122-Acre 
Parcel.  This  parcel  is  identified  as  Parcel  NSl  under  an  Order  of 
Taking  recorded  with  the  Suffolk  County  Registry  of  Deeds  in  Book 
13006,  Page  233  (copy  included  in  Appendix  E). 

A  portion  of  a  parcel  that  has  a  total  area  of  approximately  0.05  acres, 
which  is  located  immediately  to  the  north  of  the  MBTA  3.122-Acre 
Parcel.  This  parcel  is  identified  as  Parcel  A  under  an  Order  of  Taking 
recorded  with  the  Suffolk  County  Registry  of  Deeds  in  Book  11567, 
Page  171  (copy  included  in  Appendix  F). 

Air  rights  over  or  other  interests  in  a  portion  of  the  existing  Nashua  Street 
(approximately  0.4  acres)  presently  owned  by  the  City  of  Boston. 

Certain  easements  to  be  granted  by  the  BRA  (the  BRA  Easements)  in  a 
parcel  (the  BRA  Parcel)  owned  by  the  BRA  approximately  27  feet  wide  and 
205  feet  long  (containing  0.14  acre)  and  located  between  the  Garden  Fee 
Parcel  and  the  US  General  Services  Administration  Building,  for  access, 
egress,  support,  and  other  rights.  The  BRA  Parcel  is  owned  by  the  BRA 
pursuant  to  an  Order  of  Taking  recorded  with  the  Suffolk  County  Registry 
of  Deeds  in  Book  10247,  Page  41  (copy  included  in  Appendix  G). 

The  fee  interest  and  other  easements  in  a  4.2-Acre  Parcel  owned  by  the 
MDPW  under  an  Order  of  Taking  recorded  with  the  Suffolk  County  Regis- 
try of  Deeds  in  Book  15121,  Page  247  (copy  included  in  Appendix  H).  The 
fee  interest  parcel  will  be  in  a  0.52-acre  portion  of  the  larger  parcel  and 
include  the  private  way  known  as  Accolon  Way.  Within  a  portion  of  the 
remaining  area,  easements  are  as  follows: 

An  easement  in  that  portion  of  the  MDPW  Parcel,  located  to  the  north 
of  the  MBTA  3.122-Acre  Parcel,  for  purposes  of  the  construction, 
operation,  maintenance,  and  reconstruction  of  the  project,  and  for  the 
encroachment  of  structures. 

An  easement  in  that  portion  of  the  MDPW  Parcel,  for  purposes  of  the 
construction,  maintenance,  and  reconstruction,  but  not  the 
encroachment,  of  the  project.  The  MDPW  would  retain  rights  in  such 
easement  for  purposes  of  maintaining  and  reconstructing  the  new 
Central  Artery  and  Central  Artery  Ramps. 

An  easement  in  those  portions  of  the  MDPW  Parcel,  for  purposes  of  the 
construction,  maintenance,  reconstruction,  and  encroachment  of  the 
roof  of  the  project  not  less  than  135  feet  above  the  highest  elevation 
within  such  easement  area. 
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An  easement  in  that  portion  of  the  MDPW  Parcel,  for  purposes  of  the 
construction,  maintenance,  reconstruction,  and  encroachment  of  a 
marquee  not  less  than  55  feet  above  the  highest  elevation  within  such 
easement  area. 

An  access  and  utility  easement  for  construction  and  maintenance  of 
utilities,  access  to  the  arena,  and  parking. 

Certain  easements  to  be  granted  by  the  MBTA  in  parcels  in  which  the 
MBTA  holds  interests  as  follows: 

An  easement  known  as  the  25-foot  Construction  Easement,  for 
purposes  of  the  construction,  maintenance,  and  reconstruction,  but  not 
the  encroachment,  of  the  project. 

An  easement  in  those  portions  of  the  MBTA  parcels  located  in  the  Roof 
Overhang  Area,  for  purposes  of  the  construction,  maintenance, 
reconstruction,  and  encroachment  of  the  roof  of  the  project  not  less 
than  135  feet  above  the  highest  elevation  within  such  easement  area. 

An  access  and  utility  easement  for  construction  and  maintenance  of 
utilities,  access  to  the  arena,  and  parking. 

Consent  of  the  MDPW  to  the  grant  of  the  Air  Rights  and  MBTA  Easements 
described  above  to  the  extent  that  such  grants  cover  areas  located  within  an 
easement  held  by  the  MDPW  (the  Central  Artery  Ramp  Easement) 
pursuant  to  an  Order  of  Taking  recorded  with  the  Suffolk  County  Registry 
of  Deeds  in  Book  6689,  Page  113  (copy  included  in  Appendix  I).  The  Central 
Artery  Ramp  Easement  is  shown  on  the  Plan  as  the  "State  Highway 
Easement".  Such  consent  would  acknowledge  that  the  Central  Artery 
Ramp  Easement  is  not  exclusive  in  the  area  shown  on  the  Plan  as 
Easement  Parcel  IV  (included  in  the  Air  Rights  to  be  granted  by  the  MBTA) 
and  in  those  portions  of  the  MBTA  easements  referred  to  above  located 
within  the  Central  Artery  Ramp  Easement  (copies  of  MDPW 
acknowledgement  of  receipt  of  air  rights  and  easement  requests  are 
included  in  Appendix  N  and  Appendix  O). 
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Ill  Evidence  of  Site  Control 


The  planning  for  the  New  Boston  Garden  Development  is  based  upon:  1)  a 
Memorandum  of  Agreement  among  New  Boston  Garden  Corporation,  the  City, 
and  the  BRA  dated  January  26,  1989  and  amended  March  15,  1990  (copy  includ- 
ed in  Appendix  J);  and  2)  a  Memorandum  of  Agreement  between  New  Boston 
Garden  Corporation  and  the  MBTA  dated  February  15,  1989  (copy  included  in 
Appendix  K)  (collectively,  the  Development  Agreements).  The  Development 
Agreements  provide  that  New  Boston  Garden  Corporation,  the  City,  the  BRA, 
and  the  MBTA  will  cooperate  in  the  design  and  construction  of  the  New  Boston 
Garden  Development  and  that  New  Boston  Garden  Corporation  will  be  granted 
development  rights  and  other  appropriate  temporary  and/or  permanent  cross- 
rights  and  easements  for  use  and  access  during  and  after  construction. 

As  described  in  Chapter  II,  Project  Description,  of  the  Draft  EIR/PIR,  New 
Boston  Garden  Corporation  owns  a  portion  of  the  project  site.  The  City  has 
agreed  to  convey  to  New  Boston  Garden  Corporation  the  Air  Rights  over  the 
MBTA  3.122-acre  parcel  necessary  for  the  construction  of  the  new  arena  and  to 
cooperate  and  negotiate  in  good  faith  in  order  to  convey  the  necessary  rights  in 
or  over  the  present  Nashua  Street  upon  mutually  satisfactory  terms  simulta- 
neously with  the  Air  Rights.  (On  January  20,  1989,  the  City  of  Boston  Real 
Property  Board  voted:   1)  that  the  Air  Rights  are  surplus  property  not  required 
for  municipal  purposes  of  the  City;  2)  to  request  the  Public  Facilities 
Commission  to  take  necessary  action  for  the  transfer  of  the  Air  Rights  to  it;  and 
3)  to  authorize  and  empower  the  Chairman  of  the  Real  Property  Board  to  take 
action  necessary  and  appropriate  to  facilitate  disposition  of  the  Air  Rights  for 
the  purpose  of  development  and  construction  of  the  New  Boston  Garden  Devel- 
opment (copy  of  vote  included  in  Appendix  L).  On  January  26,  1989,  the  City  of 
Boston  Public  Facilities  Commission  voted,  subject  to  the  approval  of  the  Mayor, 
to  transfer  the  Air  Rights  from  the  Real  Property  Department  to  the  Public 
Facilities  Department,  and  to  tentatively  designate  and  sell,  subject  to  specified 
terms  and  conditions,  portions  of  the  Air  Rights  to  New  Boston  Garden  Corpora- 
tion (copy  of  vote  included  in  Appendix  M).  Under  the  January  26,  1989  Devel- 
opment Agreement,  the  City  has  agreed  to  convey  to  New  Boston  Garden  Corpo- 
ration good,  clear,  and  marketable  title  to  the  Air  Rights,  with  the  exception  of 
certain  air  rights  over  the  arena,  upon  approval  of  a  Master  Planned  Develop- 
ment Area  for  the  project,  execution  of  a  sales  and  construction  agreement,  and 
payment  of  specified  sums.)  The  MBTA  has  agreed  to  grant  to  New  Boston 
Garden  Corporation,  or  to  the  City  of  Boston  for  inclusion  in  its  grant  of  air 
rights  to  New  Boston  Garden  Corporation,  certain  air  rights  over  the  northerly 
portions  of  the  site.  The  MBTA,  as  part  of  its  construction  of  the  relocated 
Green  Line,  has  agreed  to  integrate  certain  foundation  and  structural  elements 
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into  its  design  which  are  necessary  for  the  construction  of  the  New  Boston 
Garden  Development.  New  Boston  Garden  Corporation  and  the  MBTAhave 
further  agreed  to  coordinate  the  construction  of  their  respective  projects  and  to 
cooperate  in  the  design  and  construction  of  the  commuter  rail  facilities  to  be 
constructed  on  the  MBTA-owned  parcels. 

In  addition,  under  the  January  26,  1989  Development  Agreement,  the  BRA  has 
agreed  to  convey  to  New  Boston  Garden  Corporation  certain  access,  egress, 
support,  and  other  easements  and  rights  in  the  BRA  Parcel  which  are  necessary 
to  facilitate  the  development  and  operation  of  the  New  Boston  Garden  Develop- 
ment. 

With  respect  to  the  conveyances  and  consents  regarding  the  DPW  Parcel  and  the 
Central  Artery  Ramp  Easement  described  above,  on  November  25,  1989  and 
July  12,  1990  New  Boston  Garden  Corporation  filed  with  the  DPW  formal 
requests  for  such  conveyances  and  consents.  Additional  requests  for  interest 
may  be  necessary  as  the  planning  and  design  of  the  New  Boston  Garden  Devel- 
opment proceeds. 
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IV 


Financial  Data 


FINANCIAL  SUMMARY 


The  tables  below  present  the  financial  expectations  for  the  New  Boston  Garden 
Development.  Table  IV- 1  identifies  the  projected  development  cost  of  each 
component  eind  the  specific  categories  of  expenditure.  Table  IV-2  identifies  the 
project  operating  results  of  each  component  over  the  fifteen-year  period 
commencing  with  completion  of  the  new  arena. 


Table  IV-1 


DEVELOPMENT  COST  PROJECTION: 
NEW  BOSTON  GARDEN  DEVELOPMENT 


Arena 

Projec 

t  Garage 

Bui 

IdingC 

Building  B 

Buildi 

ng  A 

ConBlruclion  Start 

June  1991 

January  1994 

January  1994 

January  1997 

January  1999 

Construction  Completion 

September  1993 

December  1995 

December  1995 

December  1998 

December  2000 

Gross  Building  Area 
(Square  Feel«paces) 

755,000 

1,100 

960,000 

840,000 

500,000 

Line 
Item  Cost 

Cost 
Sq.  Ft. 

Line 
Item  Cost 

Cost/Space 

Line 
Item  Cost 

Cosiy 
Sq,  Ft, 

Line 
Item  Cost 

Cost/ 
Sq.  Ft. 

Line 
Item  Cost 

Cost/ 
Sq.  Ft. 

Base  Building 

$100,200,000 

$132.72 

$46,500,000 

$42,273 

$122,000,000 

$127.08 

$118,000,000 

$140.48 

$74,000,000 

$148.00 

Fixtures/Equipment 

10,400,000 

13.77 

0 

0 

0 

0.00 

0 

0.00 

0 

0.00 

Tenant  Improvements/Public 
Concourse 

0 

000 

0 

0 

68,000,000 

7083 

57,000,000 

67.86 

37,000,000 

74.00 

Architectural  and  Engineering 

9,900,000 

13  11 

1,900,000 

1,727 

6,700,000 

6.98 

6,600,000 

7.86 

3,700,000 

7.40 

All  Other  Consultants 

5,000,000 

6.62 

1.700,000 

1,646 

3,800,000 

3.96 

3,700,000 

4.40 

2,700,000 

5.40 

Administration,  Marketing, 
and  Insurance 

10,400,000 

13.77 

1,000,000 

909 

18,200,000 

1896 

17300,000 

20  60 

11,000,000 

2200 

Construction  Period  Interest, 
Taxes,  Loan  Fees,  and  Linkage 

23,100,000 

30.60 

6,820,000 

6,200 

33,400,000 

34.79 

32,700,000 

3893 

18,800,000 

37  60 

Soft  Cost  Contingency/ 
Miscellaneous 

2,900,000 

3.84 

200,000 

182 

1300,000 

1.35 

1,300,000 

1.55 

800,000 

1.60 

Operating  Deficits  Through 
Lease  Up 

0 

0.00 

3,200,000 

2,909 

23,000,000 

23  96 

21,000,000 

25.00 

13,000,000 

26.00 

TOTALS 

$161,900,000 

$214.44 

$61,320,000 

$55,745 

$276,400,000 

$287.92 

$257,600,000 

$306.67 

$161,000,000 

$322  00 
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Table  IV-2 


REVENUE  AND  EXPENSE  PROJECTION: 

NEW  BOSTON  GARDEN  DEVELOPMENT  (IN  THOUSANDS) 


1993 


2000 


2001 


2002 


2003 


2005 


Revenues: 
Arena 

Project  Garage 
Building  C 

Building  B 
Building  A 


$32,400     $33,800     $35,200     $36,800     $38,400     $40,000     $41,800     $43,600  $45,500  $47500  $43,200  $45,100  $47,100  $49500  $51,300 

0                0                0         4,800         6,600         8,100         8,400         8300  9,100  9^00  9300  10,200  10,600  11,100  11,600 

0                 0                 0        20,100       35,300       37300       38,100        38300  41200  43,400  44300  45,600  46,400  43,500  46,300 

0                0                0                0                0       20300       36,200       38,400  39,000  39,700  42,000  44,100  45300  46,300  47,100 

00000000  12,000  21300  22,900  23,300  23,700  25,000  26300 


TOTAL  REVENUES  32,400       33,800       35,200       61,700       80300     106,100     124,500     129,600     146,800     161,600     162,700     168,300     173300     175,100     182,600 


Expen 


Arena 

Project  Garage 
Building  C 
Building  B 

Building  A 


12,200  12,800  13,400  14,100  14,800  15,600  16,300  17,200  18,000  18,900  19,900  20,900  21,900  23.000  24,100 

0  0  0  1,200  i;200  1300  1,300  1,400  1,400  1300  1300  1,600  1,700  1300  1,900 

0  0  0  11,900  12,600  13,200  13,900  14,500  15300  16,000  16,800  17,600  18,500  19,400  20,400 

0  0  0  0  0  12,000  12,700  13,300  14,000  14,700  15,400  16^200  17,000  17,800  18,700 

0  0  0  0  0      0     0     0  7,500  7,900  8,300  8,700  9,100  9,600  10,100 


TOTAL  EXPENSES    12,200       12,800       13,400       27^00       28,600       42,100       44,200       46,400       56200       59,000       61,900       65,000       68200       71,600       75200 

NETOPERATING    $20200     $21,000     $21,800     $34,500     $51,700     $64,000     $80,300     $83,200     $90,600  $102,600  $100,800  $103,300  $105,500  $103,500  $107,400 
INCOME 
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Project  Zoning 


The  New  Boston  Garden  Development  project  is  located  in  the  North  Station 
Economic  Development  Area  (EDA)  as  established  by  Article  39  of  the  Boston 
Zoning  Code.  Article  39  of  the  Code  sets  forth  the  zoning  regulations  for  the 
North  Station  EDA  and  establishes  certain  areas  within  the  North  Station  EDA 
in  which  planned  development  areas  (PDAs)  are  permitted.  PDA-eligible  areas 
were  formed  in  order  to  establish  a  more  flexible  zoning  law  to  encourage  large- 
scale  private  developments,  such  as  the  New  Boston  Garden  Development,  on 
under-utilized  sites  and  to  allow  such  projects  to  be  located  on  multiple 
contiguous  parcels  or  lots,  whether  or  not  any  portion  of  the  project  on  a 
particular  lot  satisfies  the  provisions  of  Article  39  or  the  Code.  One  such  PDA- 
eligible  area  specifically  allowed  under  Section  39-6  of  the  Code  is  the  New 
Boston  Garden  Development  Area.  The  proposed  project  is  located  entirely 
within  the  New  Boston  Garden  Development  Area  which  includes  air  rights 
above  the  new  North  Station  commuter  rail  station  now  under  construction. 
The  project  proponent.  New  Boston  Garden  Corporation  (NBGC),  will  submit  a 
development  plan  to  be  approved  by  the  Boston  Redevelopment  Authority 
(BRA),  the  Zoning  Commission,  and  the  Mayor  of  Boston.  In  addition,  NBGC 
will  seek  approval  by  the  BRA  of  the  proposed  project  as  a  Development  Impact 
Project  under  Articles  26A  and  26B  of  the  Code  by  submitting  a  Development 
Impact  Project  Plan  to  the  BRA. 

Pursuant  to  Section  39-8(5)  of  the  Code,  the  establishment  of  a  PDA  will  render 
the  New  Boston  Garden  Development  exempt  from  the  "Specific  Design 
Requirements"  of  Section  39-13  of  the  Code.  In  any  case,  the  massing  of  the 
arena  and  the  commercial  elements  incorporated  into  the  project's  design 
faithfully  adhere  to  the  intent  of  these  "Specific  Design  Requirements"  by: 

1)  maintaining  the  integrity  of  the  existing  street  wall  on  Causeway  Street; 

2)  providing  for  a  street  wall  height  of  100  feet  (exact  height  may  vary  upon 
completion  of  final  plans)  on  Causeway  Street  which  is  highly  compatible  with 
the  scale  of  buildings  in  the  adjacent  historic  Bulfinch  Triangle;  3)  incorporating 
substantial  skyplane  setbacks  above  the  street  wall;  and  4)  giving  the  tops  of  the 
three  buildings  and  the  top  of  the  arena  unique  and  distinctive  shapes  and 
silhouettes  befitting  a  visual  gateway  to  the  city. 

The  PDA  is,  however,  subject  to  height  and  floor  area  ratio  (FAR)  restrictions 
under  Article  39  of  the  Code.  Under  Section  39-6  of  the  Code,  a  PDA  within  the 
New  Boston  Garden  Development  Area  is  allowed  an  as-of-right  building  height 
of  400  feet  and  an  FAR  of  11.  The  proposed  FAR  for  the  New  Boston  Garden 
Development  is  10.6  and  will  therefore  conform.  The  proposed  height  of  the 
arena  is  approximately  165  feet  and  the  proposed  height  of  Building  A  of  the 
commercial  component  is  277  feet  and  will  therefore  conform.  However,  two 
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towers  (Buildings  B  and  C)  in  the  commercial  component  of  the  project  are 
proposed  to  be  425  feet  and  475  feet  high,  respectively.  Neither  Building  B  nor 
Building  C  are  in  "Substantial  Accord"  with  the  the  400-foot  height  restriction 
as  defined  in  Article  39.  Therefore,  the  project  proponent  will  need  to  seek 
appropriate  zoning  relief  from,  or  a  zoning  amendment  changing,  Article  39's 
height  restriction  for  Buildings  B  and  C.  Such  height,  coupled  with  the  four 
unique  and  distinctive  building  tops,  is  an  integral  part  of  the  design  and  the 
concept  of  the  New  Boston  Garden  Development  as  the  northern  gateway  to  the 
City  of  Boston. 

In  addition  to  meeting  the  height  and  FAR  requirements  of  Article  39,  proposed 
projects  must  be  consistent  with  certain  public  benefit  and  policy  criteria  set 
forth  in  Article  39  as  the  goals  and  objectives  of  the  North  Station  EDA  Plan  and 
the  construction  of  a  major,  unique  civic  facility,  including  a  new  indoor  sports 
and  entertainment  arena  that  is  coordinated  with  North  Station  as  a 
multimodal  transportation  gateway  to  downtown  Boston.  The  latter 
requirement  will  be  met  by  the  construction  of  the  New  Boston  Garden  and  a 
grand  Public  Concourse  which  integrates  the  arena,  commuter  rail,  rapid 
transit,  and  parking  components  of  the  concurrent  Massachusetts  Bay 
Transportation  Authority  (MBTA)  development  of  its  North  Station  facilities. 
The  resulting  development  will  make  North  Station  a  major  transportation 
gateway  to  downtown  Boston  by  rail,  auto,  and  public  transportation  from  the 
north,  as  well  as  an  attractive  destination  point  within  the  City  itself. 

In  compliance  with  Section  39-12  of  the  Code,  daycare  facilities  will  be  provided 
in  the  commercial  component  of  the  New  Boston  Garden  Development.  The 
project  proponent  will  provide  at  least  12,000  square  feet  of  daycare  facilities, 
including  a  minimum  of  4,000  square  feet  on-site.  Parking  and  ofF-street  loading 
considerations  are  addressed  in  the  Draft  EIR/PIR  within  Chapter  VI-A, 
Transportation  Access  Plan. 


NORTH  STATION  EDA  GOALS 


Among  the  primary  goals  and  objectives  of  the  North  Station  EDA  Plan  are: 
1)  to  create  a  gateway  to  the  city  by  commuter  rail,  rapid  transit,  and  highway 
from  the  north;  2)  to  direct  downtown  development  in  a  way  that  promotes 
balanced  growth  for  Boston  and  channels  growth  away  from  the  congested 
center;  3)  to  create  a  mixed-use  district  which,  among  other  uses,  includes  office, 
retail,  sports,  and  entertainment  uses;  4)  to  create  a  complex  of  facilities  and 
services  which  will  foster  economic  growth  in  Boston  and  throughout  the  region; 
5)  increase  the  number  of  jobs  in  those  sectors  of  the  economy  likely  to  employ 
Boston  residents;  and  6)  to  create  a  functionally  and  architecturally  unified 
district  which  is  compatible  with  the  North  End  and  the  Bulfinch  Triangle. 
These  objectives  are  reflected  in  the  New  Boston  Garden  Development  as 
follows: 


Gateway  to  the  City 

The  project  creates  a  gateway  to  the  City  of  Boston  on  both  a  visual  and 
functional  level.  The  uniquely  shaped  arena  and  the  cluster  of  three  buildings 
with  varying  heights  and  roofing  formations  present  a  distinctive  visual  gateway 
to  the  City  of  Boston  from  the  north  as  citizens  approach  by  commuter  rail,  rapid 
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transit,  and  the  existing  highway.  In  the  context  of  the  commuter  rail,  the 
gateway  concept  is  enhanced  by  the  fact  that  commuter  trains  will  enter  North 
Station  underneath  the  northerly  side  of  the  New  Boston  Garden  Development 
at  ground  level,  and  pedestrians  will  emerge  on  Causeway  Street  on  the 
southerly  side  of  the  project  by  walking  through  a  Public  Concourse  which 
serves  as  the  focal  access  point  to  all  aspects  of  the  development.  The  Public 
Concourse  is  located  between  two  taller  buildings  which  further  creates  the 
feeling  of  a  gateway  to  the  City.  In  the  same  fashion,  pedestrians  leaving  the 
City  in  a  northerly  direction  will  be  drawn  into  the  project  through  the  entrance 
to  the  Public  Concourse  to  access  the  commuter  rail,  the  MBTA  rapid  transit 
service,  or  the  underground  parking  facilities.  In  the  context  of  vehicular  traffic, 
the  building  and  arena  cluster  shall  serve  as  the  westerly  pillar  of  a  gateway 
through  which  the  regional  highway  enters  the  City  from  the  north. 


Balanced  Growth 

The  location  of  the  New  Boston  Garden  Development  to  the  north  of  the  historic 
Bulfinch  Triangle  area  and  to  the  south  and  west  of  the  Charles  River  allows  the 
project  to  extend  downtown  Boston  to  its  natural  northern  border  and  to  make 
the  historic  Bulfinch  Triangle  a  more  central  part  of  the  downtown  district, 
rather  than  a  fringe  element.  The  New  Boston  Garden  Development  brings  new 
commercial  development  to  a  site  that  has  had  a  static  commercial  environment 
for  some  time  and  channels  growth  away  from  the  congested  downtown  area  to 
the  very  doorstep  of  the  northern  transportation  system.  The  project  will 
provide  the  anchor  for  future  development  in  the  Bulfinch  Triangle  and  in  the 
New  Economy  Development  Area,  the  other  PDA-eligible  area  in  the  North 
Station  EDA.  The  corresponding  MBTA  reconstruction  of  North  Station  and  its 
integration  with  the  New  Boston  Garden  Development  will  provide  efficient 
transportation  facihties  to  accompany  and  fuel  Boston's  future  growth. 


Mixed  Use  District 

The  New  Boston  Garden  Development  will  truly  provide  for  a  variety  of  uses  in 
the  North  Station  EDA  that  will  draw  a  large  number  of  people  to  the  area 
throughout  the  working  day  and  into  the  evening.  The  presence  of  the  sports 
and  entertainment  arena,  the  multimodal  transportation  facility,  the 
underground  parking  facility,  and  the  surrounding  retail  and  office  uses  of  the 
commercial  component  will  all  keep  the  project  site  and  the  surrounding  area  in 
constant  motion  with  pedestrian,  vehicular,  and  rail  traffic.  The  15-foot 
sidewalks  and  10-foot  arcade  planned  for  the  Causeway  Street  side  of  the  project 
and  the  additional  arcades  on  Accolon  Way  and  on  New  Nashua  Street  will 
provide  ample  room  for  such  pedestrian  traffic  to  circulate  on  the  exterior  of  the 
project.  The  interior  entranceways  to  the  rapid  transit  system  located  in  the 
train  hall  and  the  underground  parking  facility  will  also  significantly  reduce 
pedestrian  traffic  flow  across  Causeway  Street,  the  main  pedestrian  access  point 
to  the  project.  The  existing  situation  creates  a  safety  hazard  by  requiring  rapid 
transit  riders  to  cross  Causeway  Street  to  reach  inbound  MBTA  trains. 
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Economic  Growth 

By  providing  a  state-of-the-art  professional  sports  arena  in  the  heart  of  Boston 
which  services  the  entire  New  England  region,  the  New  Boston  Garden 
Development  will  be  the  focus  of  all  business  and  attention  devoted  to  such 
sports  and  entertainment  services  in  a  city  and  region  that  enjoys  its  sports 
enthusiastically.  By  allowing  all  the  components  of  a  new  multimodal 
transportation  facility  to  be  thoroughly  interconnected  with  the  large 
commercial  complex  and  the  arena,  the  project  provides  commuters  and 
travellers  direct  access  to  extensive  commercial  space  as  well  as  a  major 
destination  point  in  the  City,  the  New  Boston  Garden.  However,  the 
transportation  component  of  the  project  makes  the  New  Boston  Garden 
Development's  economic  impact  far  greater  than  just  the  business  carried  on 
within  its  walls.  By  providing  a  sophisticated  and  integrated  transportation 
facility,  the  project  will  indirectly  foster  growth  by  allowing  both  the  individual 
and  the  product  to  reach  its  destination  in  a  more  efficient  manner.  Finally,  the 
commercial  component  will  provide  convenient,  first-class  office  space  which  will 
be  available  to  serve  general  office  needs. 


Job  Creation  and  Retention 

The  New  Boston  Garden  Development  will  create  and  allow  on-site  the  retention 
of  jobs  and  job  opportunities  for  Boston  residents.  Both  the  arena  and 
transportation  capacities  of  the  existing  Boston  Garden/North  Station  complex 
are  being  expanded  and  upgraded  and  will  require  increased  manpower  to 
operate.  The  phased  nature  of  the  New  Boston  Garden  Development,  which 
allows  for  the  construction  of  the  arena  first  followed  by  the  commercial 
buildings,  means  that  the  project  will  generate  construction  and  related 
development  jobs  for  the  Boston  area  well  into  the  nineties,  at  a  time  when 
major  construction  in  Boston  has  slowed.  Moreover,  the  commercial  component 
will  benefit  from  the  arena's  presence  by  being  a  likely  choice  for  the  corporate 
offices  of  those  franchises  playing  in  the  arena  and  those  companies  ninningthe 
arena  as  a  viable  commercial  enterprise.  The  job  and  employment  benefits  of 
the  New  Boston  Garden  Development  are  addressed  in  more  detail  in  the  Draft 
EIR/PIR  within  Chapter  II,  Project  Description. 


Integration  with  Surrovinding  Area 

The  project  will  blend  in  with  the  adjacent  Bulfinch  Triangle  through  the  use  of 
compatible  building  materials  and  the  use  of  a  sympathetic  massing  design 
which  incorporates  street  walls  of  a  similar  scale,  setbacks  for  the  building 
portions  of  the  commercial  component,  and  distinctive  silhouettes  at  the  tops  of 
the  buildings  and  even  on  the  top  of  the  arena  itself  The  exterior  sidewalk  and 
arcade  portions  of  the  project  along  Causeway  Street  will  provide  an  appropriate 
streetscape  and  will  allow  for  an  attractive,  open  transitional  space  into  the 
Public  Concourse,  once  the  MBTA  tears  down  the  existing  elevated  Green  Line. 
Moreover,  the  focal  access  point  of  the  project,  the  Public  Concourse,  will  be 
directly  aligned  with  Canal  Street,  the  central  axis  of  the  Bulfinch  Triangle. 
Other  access  points  to  the  project  and  pedestrian  passageways  to  the  West  End 
of  Boston  will  relate  to  both  Portland  and  Friend  streets  to  provide  logical 
extensions  to  existing  travel  paths  and  thereby  reinforce  the  street  pattern  of 
the  Bulfinch  Triangle. 
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VI 


Community  Consultation 


In  conjunction  with  project  planning  and  the  preparation  of  the  Draft  EIR/PIR, 
New  Boston  Garden  Corporation  has  conducted  an  active  pubHc  consultation 
process.  These  activities  have  included  ongoing  communication  with  city,  state, 
and  federal  officials;  local  residents,  landowners,  and  business  people;  and  other 
interested  parties.  Since  1987,  over  300  such  consultation  meetings  have 
occurred.  The  purpose  of  this  section  is  to  document  the  community  consultation 
process  which  has  occurred  to  date  as  part  of  the  New  Boston  Garden  Develop- 
ment. Among  the  groups  met  with  in  this  process  are: 


INTERESTED  PARTIES 


Downtown  North  Association  -  the  Board  of  Directors,  membership  at-large, 
and  numerous  sub-committees,  including  the  Boston  Garden  Development 
Committee  and  the  Central  Artery  Committee 

Arena  Access  Advisory  Committee  -  convened  by  the  project  proponent  in 
1988,  the  group  represents  a  cross-disability  membership  who  advise  the 
proponent  and  their  architects  on  accessibility  issues.  The  proponent  is 
committed  to  making  the  arena  a  model  of  accessibility  to  disabled  persons, 
and  toward  this  goal,  the  following  parties  have  generously  given  their 
time: 

Mayor's  Commission  for  Persons  with  Disabilities 

Veterans  Administration  Medical  Center 

State  Office  of  Handicapped  Affairs 

Massachusetts  Commission  for  the  Deaf  and  Hard  of  Hearing 

Massachusetts  Commission  for  the  Blind 

Massachusetts  Coalition  of  Citizens  with  Disabilities 

Boston  Self  Help  Center 

Charles  River  Working  Group  -  whose  members  have  the  following 
affiliations: 

Charles  River  Watershed  Association 
American  Society  of  Landscape  Architects 
Artery  Business  Committee 
--      The  Sierra  Club 

Cambridge  Conservation  Commission 
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ABUTTERS 


Cambridge  Community  Development 
Save  the  Harbor/Save  the  Bay 
Hawthorne  Condominium  Trust 

North  End/Waterfront  Neighborhood  Council 

Artery  Business  Committee 


Charles  River  Park 
Massachusetts  General  Hospital 
Spaulding  Rehabilitation  Hospital 
General  Services  Administration 


CITY  AGENCIES 


Mayor's  Office 
Boston  City  Council 
Boston  Redevelopment  Authority 
Boston  Transportation  Department 
Boston  Water  and  Sewer  Commission 
Boston  Environmental  Department 
Boston  Public  Works  Department 
Boston  Department  of  Inspectional  Services 
Boston  Public  Facilities  Department 
Boston  Real  Property  Department 
Boston  Landmarks  Commission 
Boston  Civic  Design  Commission 


STATE  AGENCIES 


•  Governor's  Office  of  Economic  Development 

•  Executive  Office  of  Transportation  and  Construction 
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Massachusetts  Bay  Transportation  Authority  -  because  of  the  close  coordi- 
nation required  between  the  North  Station  Improvement  Project  and  the 
New  Boston  Garden  Development,  the  MBTA  has  been  involved  in  all 
aspects  of  the  arena  design  and  development  and  has  participated  with  the 
proponent  in  joint  presentations  of  the  project. 

Massachusetts  Department  of  Public  Works 

Central  Artery/Third  Harbor  Tunnel  Project  Team 

Massachusetts  Department  of  Environmental  Protection 

Massachusetts  Water  Resources  Authority 

Massachusetts  Historical  Commission 

Massachusetts  Architectural  Access  Board 

The  project  proponent  is  committed  to  a  participatory  process  with  neighbors, 
nterested  parties,  and  state  and  local  agencies.  New  Boston  Garden 
Corporation  will  continue  to  participate  in  meetings  and  make  public 
presentations  of  the  project  throughout  the  environmental  review  process. 
These  efforts  will  be  focused  on:   1)  responding  to  questions  pertaining  to  the 
Draft  EIR/PIR;  2)  providing  further  coordination  concerning  construction-related 
issues;  and  3)  responding  to  expressed  concerns  about  existing  arena  impact 
(residential  area  parking,  post-event  crowd  behavior)  on  local  neighborhoods.  In 
addition,  the  project  proponent  has  been  an  active  participant  in  addressing 
many  of  the  issues  related  to  the  development  of  other  area  projects. 
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APPENCDICES 


A.     Property  Description,  Book  9631.  Page  181 


B.     Order  of  Taking.  Book  14612.  Page  149 


C.     Order  of  Taking.  Book  15312.  Page  57 


D.     Order  of  Taking.  Book  15345.  Page  323 


E.     Order  of  Taking.  Book  13006.  Page  233 


F.     Order  of  Taking.  Book  11567.  Page  171 


G.     Order  of  Taking.  Book  10247.  Page  41 


H.     Order  of  Taking.  Book  15121.  Page  247 


I.     Order  of  Taking.  Book  6689,  Page  113 


J.     Memorandum  of  Agreement:  NBGC.  City,  and  BRA 


K     Memorandum  of  Agreement:  NBGC  and  MBTA 


L.     Boston  Real  Property  Board  Vote  (January  20.  1989) 


M.     Boston  Public  Facilities  Vote  (January  26.  1989) 


N.     MDPW:  Receipt  of  11725/89  Request  for  Property  Interests 
O.     MDPW:  Receipt  of  7/12/90  Request  for  Property  Interests 
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A.  NBGC  PROPERTY  DESCRIPTION,  BOOK  8631.  PAGE  181 
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p».pPeNOiK    A 


All  thobe  two  contiguous  parcels  of  land  with  the  buildincs,  fixtures,  and  iciprove- 
ments  thereon  situated  on  the  northwesterly  side  of  Causeway  Street  in  Boston,  the 
same  being  respectively  shown  and  designated  as  "Parcel  F.2  Area  =  88,562lS.F.  L.C. 
f'35699A"  and  "Parcel  A  Area  •=  8O1S.F."  on  a  plan  by  Schofield  Brothers,  Inc.,  Registere 
Land  Surveyors,  dated  November  10,  1970,  (revised  8/A/71),  filed  with  Suffolk  Registry 
of  Deeds  in  Book  8631,  Page  ISl,  and  being  together  more  particularly  bounded  and 
described  as  follows: 
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by  the  northwesterly  line  of  said  Causeway  Street,  A33.51  feet; 

by  land  of  Dison  Corporation,  173.83  feet; 

by  the  sa-e,  1^.75  feet; 

by  the  sane,  31. i5  feet; 

by  land  formerly  of  North  Station  Auto  Park,  Inc.  (r.ow  of  City  of 
Boston),  being  along  a  strip  of  land  15  feet  in  width  extending 
between  Accolon  Way  and  to  Nashua  Street  over  Parcels  G.l,  F.l,  1 
and  Z5  on  said  plan  and  comprising  easement  areas  A,  B,  C  and  D. 
thereon,  418. -^6  feet;  and 

NORTHEASTERLY:   by  the  southwesterly  line  of  said  Accolon  Way,  205.96  feet; 

together  with  the  appurtenant  rights  and  easements  and  conditions  as  set  forth  in  the 
instruments  referred  to  in  Schedule  B,  Part  2,  Items  6  and  11,  in  accordance  with  the 
terms  thereof.  ' 


B.  ORDER  OF  TAKING.  BOOK  14612.  PAGE  149 
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I  rtovtncKT  nraciAn  ron  rut  coMwoNwtALni.  ^a 


vh^rmsMt  T>i«  d«r«rr*d  operation  of  thla  act  wovld  land  to  d«f*at  •iti  pwr* 
po««.  wlilcli  li  to  iMwdlataly  provlda  for  u  accalarat»d  tratiaportat  la«  daval* 
opB«nt  and  laprov«»«nt  progras  (or  tha  eo—uwalth,  tharafeca  It  la  h<rabT 
dacl«r*d  to  hm  an  vwargancT  law,  nocataary  for  tha  ia»*dlata  prvaarTartoW  of 
tha  public  cow*>«ia*ica. 


$w  it  ffct*^  by  th*  S«nmt»  and  ious»  ef  K9pr9amntat irms  im  Can^ral  Court 
Sts^mbJ^d,   and  bf  th»  aothoritf  ef   tha  sat*a,   as  foUa^s: 

SECTION   I.      Tha  d*part»«nt  of  public  tnsrlis,   haralnaftar   rafarrad  to  as   tha 

"dapartaant*.      li  tiaraby  authorltad  and  directed  to  axpand  a  %xm  not   to  axcaad 

ona  billion  thra*  hundrad   and    forty  «llllon    flw  htmdrad  thomand  dollar*      and 

tha     •atropolltan  district   coMaittlon,   haralnaftar. rafvrrad  to  aa   tha  "ceaati- 

tlon",    la  haraby  aathorliad   and  dlr«ct»d  to  aap«r»d  «  %vm  i>ot   to  aica^  thirty 

ona  ■llUoti  altht   hundrod   fortytvo  thousand  deltara    for     tha      following     por- 

I 
^oaas. 

frojacta  for  tha  laying  o«t,  eonttroct Ion,  raconatroct (on,  raaarfaclng, 
ralocatlon  or  l»prov«««nt  of  hlKhwayt,  brldgaa.  blcycla  patha  or  faclUtlaa, 
parking  facllltlaa,  aato-raatrlctod  xonaa ,  acanlc  aaawMnta,  grada  croaalng 
allalnatlons  and  a1t«ratlona  of  othar  croiainga,  traffic  aafaty  davicai  on 
Stat*  hlghvayt  and  on  roads  constructed  undar  tha  provision*  ef  section  tbir- 
ty-foof  of  chaptar  ninaty  of  tha  C«naral  lmt%,  highway  or  •«*•  transportation 
ttodias.  including  wltboot  liaitation.  traffic.  anvlronMntal  or  parking 
•  todlas,  aatablfshiMnt  of  school  lonas  in  accordanca  with  taction  savancasn  of 
said  chaptar  ninaty,  iBiprov«*«nts  on  routas  not  daslgnatod  as  ttata  highways 
wltheat  assoBptlon  ef  ■alntananca  responsibilities,  and  notwithstanding  any 
law  to  the  contrary,  prejocta  to  allavlata  tha  contanlnatlon  ef  public  end 
frlvata  vatar  ■wppUe*  ueaad  kj  tlia  dep«rtMnt*t  ateraga  ond  esa  of  snow  re- 
moval cliMlcalB  which  are  noceaaary  for  tha  p«rpo*es  of  lilghway  aafaty,  «»d 

for  wator  aepply,  dralnaga  or  aaweraga  facUltlaa  l«poctod  by  or  lapactUg  on 
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•■y(^L|h««7  •!  btldt*  of  til*  4*pariMnt  or  lap*et»4  by  any  prej»«t  iMtdartak** 
by  th«  4*parta«iit,  and  for  th«  relocation  of  paraona  or  bualnaitaa,  or  ra- 
placaiMnt  of  dwalUnsa  or  atructuraa  Including,  without  llattatlon,  tha  provl- 
alon  o(  laat  raiort  bouaint  wndar  (adaral  law  and  auch  functional  raplacaaant 
of  atructuraa  In  public  ownarahlp  aa  mty  ba  naeaaaary  tor  tha  foragolnt  pur- 
poaaa  and  for  ralocatlon  banaflta  to  tha  aatant  nacaatary  to  aatlafy  tha  ra- 
qulra»anta  of  tha  Unlforo  Ralocatlon  Aaalatanca  and  Raal  Proparty  Aciuliltlon 
Act,  4}  use  1601  at  aaq.,  and  to  aalt,  at  public  or  prlvata  aala,  any  atruc- 
tura  tha  tltla  to  which  hat  baan  acqulrad  (or  highway  putpotai .  Whtn  dwaU- 
Inja  or  ethar  atructuraa  ara  raanvad,  In  (urtharanca  of  any  of  tha  fora|oln| 
projacta,  tha  axcavatlona  or  callar  holaa  raaalnlng  ahaU  ba  flllad  In  and 
brought  to  grada  within  ona  Bonth.  In  planning  for  tha  funding  of  a  projact, 
conaldaratlon  ahall  ba  wada,  to  tha  axtant  faaalbia,  to  acco— odata  and  Incor- 
porata  provlalona  to  facllltata  tha  uaa  of  blcyclaa  aa  a  Baana  of  trantporta- 
tlon. 

Funda  authorlaad  by  thla  aactlen  ahall,  axcapt  aa  etharwlaa  apaclftcally 
provldad  In  thla  act,  ba  aubjact  to  tha  provlalona  of  tha  flrat  paragraph  of 
aaction  aix  and  aactlona  aavan  and  nlna  of  chaptar  aavan  hundrad  and  alghtaan 
of  tha  acta  of  nlnataan  hundrad  and  (Ifty-alx  and,  notwlthatandlng  any  taw  to 
tha  contrary,  say  ba  uaad  for  tha  purpoaa  atatad  In  thla  act  in  conjunction 
with  funda  of  cltlaa,  towna,  and  any  political  aubdlvlalon  of  tha  cuii  lun- 
waalth. 

In  carrying  out  tha  provlalona  of  thla  aaction  and  aaction  thraa,  tha  da- 
partBant  Bay  antar  Into  auch  contracta  or  agraaaanta  aa  ara  appropriata  with 
ethar  atata,  local  or  ragional  public  aganclna  or  authorltiaa.  tn  ralaclon  to 
auch  agraaaanta  batwaan  tha  dapartaant  and  ethar  atata  aganclaa  or  authorl- 
tiaa, tha  dapartaant  ia  haraby  authorlaad  to  and  aay  advanca  to  auch  aganclaa 
or  authorltiaa,  without  prior  oxpandituraa  by  auch  aganclaa  or  authorltiaa 
■onlaa  nacaaaary  to  carry  out  auch  agraaaanta;  provldad,  h«iavar,  that  tha  da- 
partaant cartifiaa.  to  tha  coaptrollar  tha  aaounta  ao  advancad;  provldad,  fur- 
thar,  that  auch  agraaaanta  contain  provlalona  aatiafactory  to  tha  drpartaant 
(or  tha  accounting  of  auch  aoniaa  aa  aipandad  by  aald  agancy  or  authority;  and 
provldad,  (urthar,  that  all  aonlaa  rtol  aapandad  undar  any  auch  agraaaanc  ba 
craditad  to  tha  account  e(  tha  dapartaant  (tea  which  thay  wara  advancad. 
U  addition  to  tka  (oragoing  tha  dapartaant  ia  (urthar  authetliadi 
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(1)      to  aiipand    f 
land  or  rlthr*   In   Isod  ^T 
■  leni     of     eh«pt«r     ••■•mj  >••■  ■*  *^ 


act  t»  ac^lr*  «ft««  ••ry  p«r»o" 
,1,,  T  AomU  wKiar  tiM  prt>«l- 
.  LaM.  Of  olh«r««l»«   for  p«tkl«t 


fcilltl..  «.J.c.nt  to  «.y^^c  «,.  to  W.  .p«-t.<.  b,  Ui.  -.p.rt—t  or  »- 
d«r  contract  «lth  ony  p«r»»t  ""^ 

(2)  to..p.ndl««l.— ~."«^>«^«=«*  '"  ^'"  «^""'""  " 
,.„-.,p.  v.hlcU.   -.«.    ,o,~--.-1..»-.". t.r-d.t««  c.rpool.;    .n<l 

,3,      to     .»rc..,  .n=r-..  —  -=  •»  --^  -""'^  ""  coov.ni.nt    to 

k 

carrj  out   th«  purpoia  of  -e*^i«*i- 

SECTION  J.      A«,-nt.  ..«c..«.  by  ..c^  -«  of    «»».   «»   ">•"    *-    •"•''•- 
1    —   .ii^-.tx!  n  tlM  •eco»nttn«      r*cordi      of      th» 

coaVtrol>*r  »«>  *>«•  d.port-^  ■•   foUo-»:- 

(.,      .     .o.     not     to -w^.i.^tb-«l^-.-flft..n  -!"«««««»""'-"'' 
tbou.and  doM.r.    to  tM -^— «    'o,  proj^.  por-.-^    to  tb.  provf.on.   of 

..ction  on.,   on   tb.    Inca-.   .-^'.1  •"  ^-^'l   •^•"•-    P'""**"-      '~"'"- 

.  -illloii  *oii«n  of   th.   •olhorintlon  cont»ln.d 

thit  ■  (\m  not  to  •«c»«J  ;»•«*  ■imoo  «bij«^ 

.n  th..  p.r.,r.rh  .K.U  *-•«---  for  U-  r-po..  of  t,..t.n.or  .H-.n.t.n. 
tb.  di.ch.r..  of  bi.b-.,  «.*«..  .~i.r  U-  «.tro.  of  tb.  d.p.r.-n.  In"  tb. 
Hobb.  .rook  .nd  E.on.y  .r^  r«.r«ir.  «-««.,  Und  .r..  .itb.n  fiv,  bun- 
dr.d  f..t  tb.r.of.  7K.-^t-"t  ,b.n— U  to  tb.  bo...  .nd  ..n.t.  co.- 
.It. y.   .nd  ^^^»^  JolM  — ^"-  «>  •"  — '   "•°-""   '"^   *•• 

rlcultur.  pUn.   to    i-r.-«- =*^  P'<>i»".  »— "  '^  *"  •""^•"  "   *"   '"" 
-       .J      -  I.  ,._^— I  ir,«t»Ma  «»d»lq«..   by   l>«c«.t^t   tblrty-flttl. 

nln.t..n  hundr.d  .nd  oUlUT— "Mlbt; 

(6,     ..v-notto.«^tc«l»«drW—  Umy-UUon     doU.r.      to     tb. 
d.p.rt«nt      for     proj^co.,    P«««,t     t.  .*.  pr^i.lon.  of  ..ctlon  «>..   on   tb. 

f.d.r.l    (id  bliKw.y   .ym«— .  •«*»'   t»^  i»-c.t«t.; 

.    .  ■   M«.nty  •ill*m  *jlUr«    to  tb.  d»p.rt»»nt    for   .n- 

(e)     •  •»■  not  to  •«^^  ■■'""»  —•••'•— 

-       -   „r»lc«i  anMtl.l   to   lb.   purpoi.i   .nd  proj.ct. 

(Inv.rlni  and  oth.r  e«>n»ue»c.  ..micoi  ——-*•»   r  •"     t- 

.«tborl..d  by  tbi.  ^.c«-.  P'-i-O.  ««— «•  »•"'   •  —  •*'    '"•   '"•"     *"" 
.lUio.     do.Ur.     of  th» 1   .b.ni--P«d-»   'c.   ..Ur...  of  .n.in..rin, 

••ploy...  of   tb.  d.p.rtwwtti 

(rf)     .   .««  not   to—*  l"«""  -'11—  *»"•"   »'  *'"•  ^'P'"-' "    '"   *'• 

,.ct  ..p in  eo«n««-  ^U  ,..«n=i  —  pUnnln.  proj.ct.   .nd  «,rb  to  b, 

-do«.  o«  .  ,oop.r.ti«*-— Ub  -l^t*-^   u.tltutt.n._.nd  .tb.r^t.t..   ..• 
'  (lontl  and  f.d.r.l 
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(•)  •  aoa  Bot  to  aicaad  tan  alllloo  dollict  for  •dalnlttrat lira  and  ongl* 
IM«clat  axpanaa*  dlractly  attilbutabia  to  tha  purpotas  and  projacta  authorixad 
vndar  (action  ena. 

SECTION  3.  2n  addition  to  tha  fundi  and  purpoaas  authorlsad  by  aac* 
tlon  ona  of  thli  act,  tha  d>p(rt»«nt  la  haraby  authotlcad  and  dlractad  to  a«- 
pand  tha  follovlng  itaaa;- 

(<)  a  aua  not  to  axcaad  all  ■UUon  dollara  for  tha  acqulaltion  and  la- 
prevasant  of  Bilntananca  aUai.  Including  tha  conatructlon  of  aanltary  faclll- 
tlai,  tha  aract Ion  of  protacclva  f ancai ,  and  tha  conitruction  of  tilt  acoraga 
(hada;  provld*d,  houavar,  that  tha  dipartaant  ahaU  aaka  avallabla  to  cltlai 
and  tovna  a  aua  of  flva  ailllon  dollars  for  tha  conttruction  of  aalt  atoraga 
ahadi; 

(b)  a  aua  not  to  aicaad  ona  hundrad  and  twancjr-flva  alllion  dollar!  for 
tha  dailgn  and  conacruct Ion,  rapalr  or  laprovtaanc  to  non-f adaral ly  raiaburs- 
abla  projacta;  provldad.  hovaver,  that  a  aua  not  lata  than  four  alllion  dol- 
lara shall  ba  «ip«ndcd  for  tha  purposa  of  planning,  design,  acquisition,  da- 
valopacnc  and  associated  costs  in  connection  with  providing  aasthatlc  laprova- 
aants  and  park  facllitlas  on  lands  adjacent  to  tha  central  artery  north  area 
project;  provided,  further,  that  a  sua  not  less  than  two  ailllon  two  hundrad 
thousand  dollara  ahall  ba  granted  to  the  city  of  Lawrence  for  road  repalra, 
utility  relocation,  and  aesthetic  iaproveaents  to  the  fluseua  Square   District; 

(c)  a  aua  not  to  exceed  eighty  alllion  dollara  for  projects  for  construc- 
tion and  reconstruction  of  town  and  county  ways  under  aubdivlsion  (a)  of 
clauaa  (})  of  aectlon  thirty-four  of  chapter  ninety  of  the  General  Laws;  pro- 
vided, however,  thet  the  depertaent  ahall  certify  to  the  coaptrollar  tha 
aaount  to  ba  apportioned  to  each  city  and  town;  provided,  further,  that  tha 
city  or  town  ahall  certify  to  the  depertaent  that  auch  city  or  town  has  ex- 
panded all  of  the  auas  apportioned  to  such  city  or  town  under  the  provisions 
of  paragraph  (rf)  of  aectlon  three  of  chapter  alx, hundred  and  thirty-seven  of 
the  acta  of  nlnetaey  hundred  and  eight y- three ,  and  paragraph  (rf)  of  aectlon 
three  of  chapter  eight  hundred  and  eleven  of  the  acts  of  nineteen  hundred  and 
•Ighty-flva;  or  that  aaid  city  or  town  has  raaalnlng  a  aua  of  aonay  which  by 
Iteelf  Is  Insufficient  to  finance  a  proposed  project;  provided,  further,  thet 
the  city  or  town  shall  coaply  with  procedures  established  by  tha  departaent; 
provided,  further,  that  tny  such  city  or  town  Is  hereby  authorlxed  to  appro- 
priate for  auch  projects  aaounts  not  In  excess  of  the  aaounts  certified  by  the 
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dfpirtatnt  upon  t*c«lpt  of  certification  by  the  dcptrtatnt  of  th«  •»■  r*c«iv 
•bl«  by  luch  city  oi  to<m  und«r  this  ■•ction;  provided,  further,  thet  leld  ap- 
proprietlon  ehell  be  considered  as  an  available  fund  upon  the  approval  of  the 
co«"lsslon«r  of  revrnue  pursuant  to  section  twenty-three  of  chepter  fifty-nine 
of  the  Crneral  Laws;  provided,  further,  that  the  cuia  nnwealth  ahall  relaburse 
such  cities  and  towns  under  this  section  within  thirty  days  of  receipt  by  the 
drpartaent  of  a  request  for  rel«bura»»ent  fro«  auch  city  or  town,  such  request 
to  Include  certification  by  such  city  or  town  that  actual  expenses  have  been 
Incurred  on  projects  eligible  for  reie>burse»ent  under  this  section,  and  the 
work  h««  been  completed  to  its  satlsfection  according  to  the  specifications  of 
said  project  and  In  coi^pliance  with  applicable  law; 

id)  a  sus  not  to  e>ceed  onf  ailllon  dollars  to  alleviate  the  conlaalna- 
tlon  of  public  or  private  wsler  supplies  caused  by  the  department's  storege 
and  u9e  of  snow  removal  chenicals  which  are  necessary  for  the  purposes  of 
highway  safety;  provided,  however,  that  such  funds  asy  also  be  used,  upon  the 
approval  of  the  department,  to  releiburse  communities,  for  up  to  one  hundred 
per  cent  of  the  cost  Incurred  in  alleviating  said  contaalnat Ion;  provided, 
further,  that  the  department  shall  report  annually  to  the  house  and  senate 
comlttees  on  ways  and  means  and  the  Joint  coanlttees  on  transportation  and 
natural  resources  and  agriculture  the  results  of  their  prograa  to  alleviate 
the  contamination  of  water  supplies  Including  the  location  of  any  water  sup- 
plies Involved  in  said  prograa  and  descriptions  of  the  actions  and  methods 
utlll:ed  by  the  department  to  a  1  levlat|[^  water  supply  contaalnat  Ion; 

(e)   a  sua  not  to  exceed  five  ailllon  dollars  for  the  construction  and  re- 
construction of  or  alteration  and  improvements  to  the  departaent'a  garages  and 
aalntenence   shops.    Notwithstanding   any   general  or  special  law  to  the  con 
trary,  auch  projects  ahall  be  carried  out  by  the  department; 

if)  a  sum  not  to  exceed  thirty  million  dollara  for  the  design  and  con 
struction  of  roads,  roadways  and  other  transportation  ralatad  projects  deemed 
necessary  for  econoric  development  by  the  secretary  of  transportation  and  con- 
atruction  upon  the  petition  of  the  appropriate  local  axecutlva  government 
body.  Said  thirty  ailllon  dollars  shall  be  expended  in  accordance  with  the 
provisions  of  chapter  niheteen  of  the  acta  of  nineteen  hundred  and  eighty 
three; 

(4)  a  aua  not  to  exceed  ten  ailllon  dollars.  In  addition  to  any  other 
aeailable  funds,  for  the  purpose  of  lapleaentlng  the   preelslorta   of   chapter 
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•  Ifhtr  •'  »•>•  0«n«r«l  Uwt.  S«ld  t»n  ■llllon  dolltri  mty  b*  ui*4  fot  prejactt 
und«rtak*n  by  th«  dapartMiit  or  ••y  b«  (wardtd  through  a  grant  prograa  to  « 
city  or  to«m  upon  tha  patltlon  of  an  appropriate  local  aiacutlva  govarriMnt 
body.  A  portion  of  any  auch  grant  fund  auardad  by  tha  dapartaant  In  accord- 
anca  with  thla  paragraph  ahall  ba  rapald  to  tha  coaaonwaalth  by  Baana  of  ••• 
•••••anta   aitabllahad   In   accordanca  with  thla  paragraph  and  with  tha  provl- 

•  lona  of  aald  chaptar  alghty.  Tha  dapartacnt  aay  axcnd,  dafar  or  abata  tha 
paysant  of  any  battaraent  or  portion  thereof  aaaeisad  under  thla  section  if 
thera  la  •  caaultlng  benefit  to  tha  public  which  outweighs  repayaent  of  a 
grant  through  asaastaant.  * 

Tha  dapartaant  aay  proaulgata  auch  rulai  and  regulation!  as  It  shall  da- 
taralna  necessary  to  lapleaent  this  section.  Said  rules  and  regulations  aay 
Include,  but  not  ba  Halted  to,  aethods  for  the  determination  and  establlsh- 
•ant  of:  (a)  tha  boundaries  of  tha  area  which  will  receive  benefit  and  advan- 
tage, other  than  tha  general  advantage  to  the  cowmunlty,  froa  the  construction 
and  operation  of  aald  laprovaaants ,  (i)  tha  total  aaount  of  such  benefit  and 
advantage,  other  than  tha  general  advantage  to  the  co<™iunUy,  which  will  be 
received  by  the  land  within  the  Malts  of  said  area  froa  aald  l»proveaents , 
(c )  any  zones  within  aald  area  which  will  receive  a  acre  direct  and  special 
advantage  than  the  rest  of  tha  area,  (d)  the  proportion  of  the  total  assess- 
aant  to  be  assessed  upon  the  several  percale  of  land  within  each  auch  xona ; 
and  (a)  the  conditions  under  which  and  the  procedures  whereby  the  departaent 
•ay  extend,  defer  or  abata  tha  payaant  of  any  batteraent  or  portion  thereof; 
(A)  a  aua  not  to  exceed  five  allllon  dollars  for  tha  purpose  of  laple- 
Bentlng  the  provisions  of  section  thirty-two  of  chapter  sU  hundred  and  thlr- 
ty-aeven  of  the  acta  of  nineteen  hundred  and  a ighty- three;  provided,  however 
that  towns  shall  be  eligible  to  receive  only  one  grant  froa  tha  funds  autho- 
rized by  thla  paragraph; 

(/)  a  sua  not  to  exceed  four  alUion  dollars  for  tha  laying  out,  con- 
atructton,  reconatpuct Ion  or  other  laproveaent  of  bicycle  paths  and  faclll- 
tlaai 

ij)  »  aua  not  to  excead  (even  Billion  five  hundred  thousand  dollars  for 
tha  acqulaltlon,  by  ealnent  doaaln  under  the  provisions  of  chepter  seventy- 
•ine  of  the  General  Laws  or  by  purchase  or  otherwise,  of  land  or  tights  in 
land  within  or  adjacent  to  public  waya  for  tha  purpoae  of  restoring,  preaerv- 
ing,  or  enhancing  areas  of  scenic  beauty  or  apeclal  envlronaental  value.   Such 
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acquliltlon  ihall  b«  ■■<!•  follovlnj  consultation  with  th*  ■•ctalary  of  anvl- 
ronacntal  affairs  and  appropr lata  advlaory  coia*ltt*aa;  ptovided,  howrvar,  that 
prior  to  any  such  acqulaitlon,  notica  of  tha  acquisition  shall  ba  filed  vith 
th*  hou!ia  and  sanata  coanlttaaa  on  «aya  and  aiaans  snd  tha  Joint  conattta*  on 
transportal ion; 

(k)  a  sua  not  to  a>c*ed  fiva  alUion  dollars  (or  axpcnsas  of  altcrnatlva 
■rans  of  transportation  during  construction  of  tha  canttal  arttry  north  area 
project ; 

(i)  a  sow  not  to  «»c»«d  one  i«illion  dollars  to  provide  for  tha  replaca- 
•ent  of  fuel  tanks  on  drpaitwent  property;  ' 

(•)  a  sun  not  to  exceed  three  pillion  dollars  to  assist  towns  with  popu- 
lations of  fifteen  thousand  or  less  undertaking  projects  to  construct,  recon- 
struct, widen,  resurface,  rehabilitate,  ^nd  otherwise  improve  roads,  highways, 
and  bridnes  within  the  co*wt*onwea  1  ih  that  provide  access  to  state  owned  land. 
Said  three  million  dollars  shall  be  enpended  In  accoidanca  with  the  provisions 
of  paragraph  (n)  of  section  three  of  chapter  eight  hundred  and  eleven  of  the 
acts  of  nineteen  hundred  and  eighty-five; 

(n)  a  sun  not  to  exceed  two  nlllion  dollars  to  provide  for  the  assess- 
»ent ,  containment,  transportation  and  disposal,  decontamination  and  general 
clean  up  of  hazardous  nacerlals  at  department  sites; 

(c)   a   sun   not   to  exceed  twenty-nine  million  dollars  for  the  design  and 
reconstruction  of,  and   improvements   to,   state   highway   bridges   and   other 
bridges;  provided,  that  a  sum  not  to  exceed  nine  million  dollars  shall  be  made 
available   for   the   D  i  ght  on- Be  t  k  ley   (r  idge'*"  prov  Ided ,  however,  thai  notwith- 
atanding  the  provisions  of  any  other  law  to  the  contrary,   the   provisions   of 
section   forty   of   chapter  one  hundred  and  thirty-one  of  the  General  Laws  and 
section  sixty-one  and  section  sixiy-two  A  to  sixty-two  H,  Inclusive,  of   chap- 
ter  thirty   of  the  General  Laws  shall  not  apply  to  bridge  projects  of  the  de- 
partment authorized  under  this  act  for  the  repair ,  reconstruct  ion,  replacement 
or  demolition  of  »X||sting  state  highway  bridges  and  other   bridges,   including 
tha   lenediate  roadway  approaches  necessary  to  connect  said  bridges  to  the  ex- 
isting adjacent  highway  system.  In  which  the  design  Is  substantially  the  func- 
tional equivalent  of,  and  In  similar  alignment  to,  the  structure  to  be   recon- 
structed  or  replaced;  provided,  further,  that  the  provisions  of  chapter  nine- 
ty-one of  the  General  Lawa  ahall  not  apply  to  bridge  projects  of   the   depart- 
■ent   authorised   under   this   act.  Including  the  leMedlata  roadway  approaches 
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••caaaarr  to  connact  aald  brldg**  *>  tha  axlatlng  adjacant  hlghwar  ayatM; 
provldad,  furthar,  that  la  tha  caaa  of  anjr  atata  hlgK»a7  or  ochar  brldg* 
CToatin(  ovar  a  railroad  right-of-way  or  railroad  tracks,  tha  dcpartacnt  ahall 
aaak  tha  opinion  of  any  railroad  company,  railway  company  or  Ita  assigns  opar- 
•tlng  on  aald  track  of  a  daalrabla  claaranca  batwaan  aald  track  and  tha  atata 
highway  brldga,  but  aald  claaranca  ahall  ba  at  tha  dlacratlon  of  tha  dapart- 
•cnt ;  provldad,  furthar,  that  tha  dapartaant.  Its  agants  or  contractora  mmj 
antar  upon  any  right-of-way,  land  or  praalsas  of  a  railroad  osapany  or  railway 
coapany  or  Its  assigns  for  auch  purposaa  as  tha  dapartaant  aay  dcea  nacassary 
or  convanlant  to  carry  out  tha  provisions  of  this  act;  provldad,  further,'  that 
If  a  flagaan  la  naadad  to  carry  out  tha  provisions  of  Ihia  act,  tha  railroad 
coapany,  railway  coapany,  or  its  assigns  shall  provlda  such  flagoan  Tor  the 
purposes  of  this  paragraph,  bridge  shall  include  any  structure  spanning  and 
providing  passage  ovar  water,  railroad  right-of-way,  public  or  private  way, 
ether  vehicular  facility,  or  other  area; 

ip)  t  sua  of  not  less  than  sii  hundred  thousand  dollars  for  the  construc- 
tion of  traffic  lights  at  certain  Intersect loru ;  provided,  however,  that  not 
lass  than  three  hundred  thousand  dollara  of  this  sua  ahall  b«  expended  for  the 
construction  of  traffic  lights  on  Route  12}  In  tha  city  of  Irockton,  near 
Irockcon  high  school,  and  on  Routaa  123  and  13B  In  tha  town  «f  Easton  near 
Stonahlll  Collage; 

(9)  a  aua  not  to  axcaad  five  ailllon  dollars  for  tha  dapartaent  to  estab- 
lish a  prograa  to  provide  grant  funds  to  cities  and  towns  for  projects  to  con- 
struct, raconatruct,  and  otharviae  iaprova  watar  supply,  drainage,  or  aawaraga 
facllltlaa  along  roads,  highways,  and  bridges  within  t4>a  coanonweal th.  Said 
(rant  ahall  ba  uaad  to  alleviate  Inadequacies,  daflclanclaa  and  pollutants  In 
public  watar  supply  ayataais  and  coastal  waters  caused  by  atora  watar  run-off. 
The  coaniaslonar  of  aald  dapartaant  ahall  establish  rules  «nd  regulations  to 
govern  tha  application  procras  and  dlsburseaent  »f  grant  funds  under  the  pro- 
Tlalona  of  thla  section; 

(r)  a  sua  not  to  axcaad  twenty  alUion  dollara  for  tlia  purposes  of  watar 
■upply*  drainage  or  aawaraga  fsctlltlas  lapactad  by  or  iapactlng  on  any  high- 
way or  brldga  of  tha  departaent  or  lapactad  by  any  project  undartakan  by  the 
dapartaant ; 

(j)  a  aua  not  to  exceed  five  ailllon  dollars  for  the  dapartaant  to  atudy, 
and  If  feasible,  lapleaent,  any  and  all  alternative  aaana  of  abater  transporta- 


a  • 


.r^ 


I:  ; 


/  : 


■  ^^^j^i-^^-uL^u.^'AUiR!aasHHSB 


M  2605 

tion  end/or  otKar  altltatlnt  avaiur*!,  Includlnf  thoi«  orlflnating  froa  «r«at 
itorth  ot  Boiton,  during  contlruclion  of  tha  c«ntral  artvry  north  araa  projact, 
and  to  study  alternatlv*  waani  of  transportation  to  altlgeta  traffic  disrup- 
tions during  othar  construction  projactt  In  tha  connonwcalth. 

SECTION  4.  Tursuant  to  th«  provlilons  of  sactlon  ona  of  this  act,  tha  da- 
parta>*nt  is  hareby  authorized  and  directed  to  expend  a  sua  not  less  than  tvo 
hundred  and  forty  aiilUon  dollars  for  projects  in  the  following  four  areas: 
not  less  than  sixty  alUion  dollars  in  the  counties  of  Berkshire.  Hampden. 
Ha<"p!^hlre,  and  Tranklin:  not  less  than  sixty  ■llllon  dollars  in  tha  counties 
of  Norfolk  and  Vorcenter;  not  lemi  than  sixty  Million  dollars  In  the  counties 
of  tKKex  and  M  Idd  1  »iieit ;  and  not  leas  than  slity  ailllon  dollars  In  the  coun- 
ties of  Barnstable,  Brlatol.  Duhea,  Nantucket  .  «>4nd  Plyi»outh. 

SF.CTION  5.  No  p«ymrnl  in  excess  of  one  hundred  thousand  dollars  by  way  of 
purchase  of  real  estate  or  any  Interest  therein  shall  be  wade  by  the  depart- 
•ivnt  and  no  settlen^nts  in  excess  of  one  hundred  thousand  dollars  and  In  ex- 
cesn  of  the  antount  recoewnded  by  the  real  estate  review  board  established  by 
section  six  of  chapter  seven  hundred  and  eighle«n  of  the  acts  of  nineteen  hun- 
dred and  flfty-aix  shall  be  made  out  of  court  for  daetAge  recoverable  under 
chapter  seventy*nlne  of  the  General  Laws,  by  reason  of  a  purchase  or  taking 
uniler  this  act  or  under  chapter  six  hundred  and  seventy-nine  of  the  acts  of 
nineteen  hundred  and  sixty-flve,  chapter  six  hundred  and  sixteen  of  the  acta 
of  nineteen  hundred  and  sixty-seven,  chapter  seven  hundred  and  sixty-eight  of 
the  acts  of  nineteen  hundred  and  sixty-nine,  chaptrY  seven  hundred  and  sixty- 
five  of  the  acts  of  ntnele«n  hundred  and  seventy-two.  chapter  eight  hundred 
■nd  fifty-nine  of  the  acts  of  nineteen  hundred  and  seventy-five,  chapter  three 
hundred  and  fifty-six  of  the  acts  of  nineteen  hundred  and  seventy -seven ,  chap- 
ter four  hundred  and  eighty  of  the  acts  of  nineteen  hundred  and  seventy-nine. 
chapter  seven  hundred  and  thirty-two  of  the  acta  of  nineteen  hundred  and 
«lghty-one,  chapter  three  hundred  and  thirty-five  of  the  acts  of  nineteen  hun- 
dred and  eighty-two^  chapter  six  hundred  and  thirty-seven  of  tha  acts  of  nine- 
teen hundred  and  eighty-three,  or  chapter  aight  hundred  and  eleven  of  the  acts 
of  nineteen  hundred  and  eighty-five.  Each  recoewendat ion  of  the  real  aatate 
review  board  shall  be  inwritlng  and  shall  b«  accoapaniad  by  a  written  atata 
•cnt  of  the  reasons  for  auch  recowBer.dat  Ion. 

No  settlaaent  by  reason  of  taking  under  this  act  or  under  said  chapter  aix 
hundred  and  aeventy-nlne,  aix  hundred  and  lixtaao.  seven  huodrad   artd   sixty 
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•  Ijht.  ..T«n  l,u«dr«)  .nd  .Utj-flv.,  .IghC  himdr^  .ml  flfty-nln.,  thr..  bui.- 
dr.<l  .nd  flftx-.U.  four  hun<Jr.d  .nd  .Ightr.  t.v.n  huodr.d  .nd  thirty-two, 
thr..      hundr.d   .nd    thlrty-flv..    .1,    hundr.d   .nd   thlrty-,.v.„ .   or   .l.ht   hundr«J 

•  nd  .l.v.n  In  .xc...  of  on.  hundr.d  thoui.nd  doll.r.  .nd  In  .xct.s  of  th.  r.c- 
—.nd.tion  of  th.  ,..1  ,.t.t.  r.»l«  bo.rd.  .h.ll  b.  ..d.  by  .(r....nt  of  th. 
P.rtl..  durlnj  or  .ft.r  trl.l  .Mc.pt  with  th.  wrltt.n  .pprov.l  of  th.  court; 
provld.d.  how.v.r.  th.t  th.  ..ttl«.rt.  In  ..»..  of  th.  r.co-.nd.t  Ion  of  th. 
bo.rd  ..y  b.  ..d.  without  .uch  .pprov.l  If  th.  ..ttl..,„t  do.,  not  ..c.d  th. 
»oant  of  .ny  v.rdlct  or  finding  which  ..y  h.v.  b..n  r.nd.r.d.  tog.th.r  with 
Int.r.at    .nd   co.t..  , 

SECTION  t.  Th.  d.p.rt.tnt  ..y  provld.  function.!  r.pl.c-.nt  of  r.al 
prop.rty  in  puUlc  ovn.r.hlp  wh.n.v.r  th.  d.p.,t..nt  h..  .cqalr.d  .uch  prop.r- 
ty  in  who),  or  In  p.rt  und.r  th.  provl.lon.  of  thl.  .ct  or  .uch  prop.rty  1. 
.Ignlflcntly  .nd  .dv.r,.ly  .ff.ct.d  ..  .  r..ul,  of  th.  .cqul.ltlon  of  prop.r- 
ty for  .  hlghw.y  or  hlghw.y-r.l.t.d  proj.ct  .nd  wh.n.v.r  th.  dep.rt-.nt  d.t.r- 
•  in..  .uch  function.!  r,pl.c,-.nt  1.  n.c.„.ry  .nd  In  th.  public  lnt.,..t. 
For  purpo...  of  thla  ..ction.  "function.!  r.pl.c.nt"  .h.ll  „.n  th.  r.pl.c- 
-nt.  pur.u.nt  to  th.  provl.lon,  of  ch.pt.r  ..v.n  of  th.  Cn.r.I  Uw.  Includ- 
ing ..ctlon.  forty  r  .nd  forty  T  .nd  on.-h.lf  requiring  .ut hor Ir. t Ion  of  th. 
g.n.r.!  court  prior  to  dl.po.ltlon.  of  ,..!  prop.rty.  .ith.r  l.nd  or  f.clll- 
tl..  or  both,  which  will  provld.  .qulv.l.nt  utility  .nd  "r..!  prop.rty  In  pub- 
lic own.r.hlp-  .h.l!  ...„  ,ny  .nd  ,11  pr.,.nt  .nd  futur.  lnt.r..t.  In  l.nd. 
including  right,  of  u...  now  .xl.tlng  or  h.re.ft.r  .rl.lng.  h.ld  by  .n  .g.ncy . 
.uthorlty.  bo.rd.  bur..u.  co-.l.,lon.  d.p.rt.ent,  dlvl.lon  or  oth.r  unit. 
body,  In.tru-.nt.Uty  or  politic!  .ubdlvl.lon  of  th.  co«onw..!th.  TT,1.  ..c- 
tlon  .h.ll  not  con.tltut.  .uthorlr.t Ion  by  th.  g.n.r.l  court  ..  r.qulr.d  und.r 
■.Id  ch.pt.r   ..van. 

*'" '      »•"      "•P^t-nt      d.t.r-ln..      It    1.   „.c....ry   th.t   .ny   utility  or 

utility  f.clU.y  ..  d.fln.d  und.r  f.d.r.!  l.w  b.  r.loc.t.d  b.c.u..  of  con- 
•tructlon  of  .  pfoj.ct  which  1.  to  b.  r.l.bur..d  f.d.r.! ly  In  who!,  or  In 
part,  then  .uch  f.clUtl..  ,h.l!  b.  r.loc.t.d  by  th.  dep.rt-.nt  or  by  th.  own- 
•r  th.r.of  In  .ccord.nc.  with  .n  ord.r  fro-  th.  d.p.rt-.nt;  provld.d.  how.v.r, 
th.t  th.  CO— onw..lth  ..y  ,.1-bur..  th.  o-n.r  of  .uch  utility  or  utility  f.- 
clllty  for  th.  co.t  of  r.loc.tlon;  .nd  provld.d.  furth.r.  th.t  .ny  r.loc.tlon 
of  f.cllltl..  c.rrlad  out  und.r  thl.  ..ctlon  which  1.  not  p.rfor-.d  by  «ploy 
...  of  th.  own.r  .hall  b.  aubj.ct  to  th.  provl.lon.  of  ..ctlon  tw.nty.v.n  of 
ch.pt.r  on.  hundr.d  .nd  forty-nln.  of  th.  C.n.,.!  Uw. . 
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Notwithstanding  th«  provisions  of  any  t*n«rsl  or  special  lav  to  tha  con- 
trary, and  utility  or  utility  facility  that  is  taqulra<i  to  b«  ralocatad  b«- 
csus*  of  tha  construction  of  a  project  fadarally  funded  undar  tha  Faderal-Ald 
Hi(hvay  Act  of  19S2  and  tha  Frderal-Aid  Hi(huay  Act  of  1917  Bay  ba  ralocatad 
i,,«tnorar i  1y  abov*  ground  during  tha  construction  of  said  project. 

SECTION  7.  In  ordar  to  futthar  tha  purposas  of  this  act,  land  or  rights 
in  land  Bay  ba  acqulrad  by  tha  drpattarnt  of  public  works  by  aainant  dwaain 
undar  chaplar  savaniy-nina  of  tha  Crnaral  Laws,  by  purchasa  or  otharwtsa  in 
bthalf  of  any  othar  drr"*"'"'-  authority,  agency,  board,  coMaiasion,  or  pub- 
lic antity;  provided,  hovavar,  that  tha  govarning  bo<1y  of  aaid  othar  d^part- 
■  •nt  ,   authority,  agmry,  boatri,  cramlsslon  or  public  antity  consants  tharalo. 

Control  of  tha  land  or  rights  In  tha  land  acqulrad  undar  this  act  ahall 
pot  vast  In  said  olhar  d'pnrtai^nt,  authority,  agancy,  board,  coawlssion,  or 
public  antity  until  such  t  liaa  as  tha  work  for  which  tha  land  or  rights  in  land 
hava  b^^n  acqulrad  has  ba»n  co(T>p1atad  by  said  dapartaant. 

Any  r^i^on  whosa  property  has  baan  takan  or  injurad  by  any  action  of  aaid 
dfpart«"-nt  undar  authority  of  this  taction  aay  racovar  fro«  tha  coanranwaal th 
undar  said  chaptar  savanty-nina  such  damagas  tharefor  as  ha  say  ba  antitlad 
to  Tor  this  purpona  tha  dapartornt  nay  usa  any  funds  which  aay  ba  availabla 
to  it  for  highway  piitpo^as,  including  fadaral  aid,  and  May  also  ba  raiaburaad 
for  payaiant  of  auch  damagas  tiom  any  funds  appropriatad  for  or  otharwisa 
availabla  to  said  othar  drpartaiant,  authority,  agancy,  board,  comalssion,  or 
public  'antity;  providad,  howavar.  that  said  govarning  body  tharaof  consants 
tharalo.  ^ 

SECTION  I.  Any  aamiints  aada  availabla  by  aactioni  ont  and  tKraa  of  this 
•ct  or  haratofora  aada  availabla  by  (action  ona  of  chaptar  tin  hundrad  Ind 
sixiaen  of  tha  acta  of  ninataan  hundiad  and  tlxty-aavan,  taction  ona  of  chap 
tar  savan  hundrad  and  slxty-alght  of  tha  acts  of  ninataan  hundrad  and  sixty 
nlna,  aact ions  ona  and  four  of  chaptar  savan  hundrad  and  llxty-flva  of  tha 
acts  of  ninataan  .hundrad  and  savantytwo,  aactioni  six  and  aight  of  chaptar 
aight  hundrad  and  fifty-nina  of  tha  acts  of  ninataan  hundrad  and  aavantyf i«a, 
tactions  ona  and  two  of  chaptar  thraa  hundrad  and  flftytlx  of  tha  acta  of 
ninataan  hundrad  and  tayantysavan ,  aactiont  ona  and  two  A  of  chaptar  four 
hundrad  and  alghty  of  tha  acta  of  ninataan  hundrad  and  ••vantynlita,  taction* 
flftaan  and  tavantaan  of  chaptar  tavan  hundrad  and  thirty-two  of  tha  tctt  of 
ninataan  hundrad  and  aightyofla,  taction  ona   of   chaptar   thraa   hundrad  and 
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9thlr^7f|l|PB  of  th*  acts  of  nln*t*an  hundred  and  •  tt><tr't>'Oi  ••ctloni  en*  and 
tkraa  of  chaptar  al«  hundtad  and  thlrtjr-aavan  of  tha  acta  of  nlnataan  bundtad 
and  ai|ht]r-thraa,  and  aactloni  ona  and  thraa  of  chaptar  al(ht  hundra^  and 
alavan  of  tha  acta  of  ninatatn  hundrad  and  al|hC]p-riva,  ahall  ba  avalUbla  for 
axpandltura  until  Juna  thlrtlath,  nlnataan  hundrad  and  nlnatythraa . 

SECTION  9.  Notwithstanding  tha  provUloni  of  any  othar  lav  to  tha  con- 
trary, tha  dapartaant  la  haraby  auchoritad  and  dlractad  to  taka  all  nacataarjr 
action!  to  aacura  fadaral  highway  or  aaii  traniportat Ion  aiilitanca  which  la 
or  aay  bacoaa  avallabla  to  aald  dapartaant.  Including,  without  Ualtation,  ac- 
tlona  authorlzad  undar  or  In  covpllanca  with  tha  provision!  of  Tltla  23  of  tha 
United  Ststaa  Coda  and  section  one  hundred  end  fortyflve  of  the  Surface 
Transportation  and  Unlfora  Relocation  Assistance  Act  of  1982,  FL  97-121,  the 
Surface  Transportation  and  Unifora  Relocation  Assistance  Act  of  1987, 
PL  110-17,  and  actlona  such  as  filing  applications  for  federal  aaslstAnce,  au> 
pervlslng  tha  aspendltura  of  funds  under  federal  grants  or  other  assistance 
agreeaents,  and  asking  any  datetalnsl Ions  and  certifications  necessary  or  ap- 
propriate to  tha  foregoing.  If  any  federal  law,  adalnlst rat ive  regulation  or 
practice  requires  any  action  relstlna  to  such  federal  assistance  to  be  taken 
by  any  department  agency  or  other  ini t ruacnta 1 ity  of  tha  ccHnmonweslth  othar 
than  aald  department,  auch  other  departaent,  agency  or  inst ruaenis 1 ity  is 
hereby  authorized  and  directed  to  take  such  action. 

In  furtherance  of  tha  foregoing  purposes,  said  depattaent  ahall  apply  for 
and  accept  any  federal  funds  available  for  projects  authorized  in  aecilons  one 
and  three  of  thla  act  and  auch  fadaral  funds  whan  received  ahall  be  credited 
to  tha  Federal  Highway  Construction  Prograa  Fund.  To  aeet  a  portion  of  tha 
axpendlturea  authorized  by  sections  one  and  three,  there  la  hereby  appropri- 
ated froa  the  Federal  Highway  Construction  Prograa  Fund  a  aua  of  one  billion 
nlnety-nlna  ailllon  dollars  which  shall  be  expended,  aubject  to  the  liaita 
tlona  contained  in  Article  LXXVIIl  of  the  Aaendnenta  to  the  Constitution  of 
tha  Coaaonwaalth  an|)  which  ahall  be  in  addition  to  the  aaounts  appropriated  In 
aaction  alx  of  chapter  all  hundred  and  seventy-nine  of  the  acts  of  nineteen 
hundred  and  alxty-flva,  aaction  seven  of  chapter  all  hundrad  and  sliteen  of 
tha  acts  of  nineteen  hundred  and  s Izty-seven,  section  stx  of  chaptar  seven 
hundred  and  alaty-aight  of  the  acts  of  nlnataan  hundred  and  alsty-nlne,  aac 
tlon  all  of  chaptar  aevan  hundrad  and  aisty-five  of  the  acta  of  nineteen  hun- 
drad and  aevanty-two,  aaction  eleven  of  chaptar  eight  hundred   and   fifty-nine 
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of  th«  acts  of  nin«t««n  hundred  And  icvenry-f lv«,  •action  alcht  of  chapter 
three  hundred  and  fifty-six  of  the  acts  of  nineteen  hundred  and  seventy-aevcn, 
section  aiftht  of  chapter  four  hundred  and  eighty  of  the  acts  of  nineteen  hun- 
dred and  seventy-nine,  section  twenty-three  of  chapter  aeven  hundred  and  thir- 
ty-two of  the  acts  of  nineteen  hundred  and  eighty-one.  section  ona  of  chapter 
three  hundred  and  thirty-five  of  the  acta  of  nineteen  hundred  and  eighty-two, 
section  one  of  chapter  six  hundred  and  thirty-seven  of  th*  acts  of  nineteen 
hundred  and  e Ighty three .  and  section  one  of  chapter  eight  hundred  and  eleven 
of  the  acts  of  nineteen  hundred  and  eighty-five.  «\ 

SECTION  10.  To  •ef^t  a  portion  of  the  expenditures  necessary  in  carrying 
out  the  provisions  of  sections  one  and  three  of  this  act,  excluding  para- 
graph (c )  of  said  section  three,  the  state  treasurer  shall,  upon  request  of 
the  governor.  Issue  and  sell  bonds  of  the  cow*onwea tth  to  an  ft»ount  to  be 
specified  by  the  governor  fro«  t laie  to  tine,  but  not  exceeding,  in  the  aggre- 
gate, the  SUB  of  five  hundred  and  thirty-seven  Million  four  hundred  and  forty- 
two  thousand  dollars  to  be  in  addition  to  bonds  authorized  to  ba  issued  and 
sold  in  section  eleven  of  chapter  six  hundred  and  sixteen  of  the  acts  of  nine- 
teen hundred  and  sixty-seven,  section  nine  of  chapter  seven  hundred  and  sixty- 
five  of  the  acts  of  nineteen  hundred  and  seventy-two,  section  fourteen  of 
chapter  eight  hundred  and  fifty-nine  of  the  acts  of  nin«;t^een  hundred  and  aev 
cnty-flvc,  section  nine  of  chapter  three  hundred  and  fifty-six  of  the  acts  of 
nineteen  hundred  and  seventy-seven,  section  nine  of  chspter  four  hundred  and 
eighty  of  the  acts  of  nineteen  hundred  and  aeventy-nine,  aaction  twenty-four 
of  chapter  aeven  hundred  and  thirty-two  of  the  acts  of  nineteen  hundred  and 
•ighty-one,  aectlon  two  of  chapter  three  hundred  and  thirty-flva  of  tha  acts 
of  nineteen  hundred  and  eighty-two,  aectlon  ten  of  chapter  alx  hundred  and 
thirty-seven  of  the  acts  of  nineteen  hundred  and  aighty-three,  and  section 
nine  of  chapter  eight  hundred  and  eleven  of  tha  acts  of  nineteen  hundred  and 
*'8h(y*'lve.  All  bonds  issued  by  the  co«nmonweal th  as  aforesaid  shall  ba  des- 
ignated on  their  face.  Highway  Ivprovement  Loan,  Act  of  196S,  and  shall  ba  Is- 
aued  for  auch  asxiaua  tera  of  years,  not  exceeding  twenty  years,  as  tha  gover- 
nor Bay  tecomend  to  the  general  court  (pursuant  to  Section  3  of  Article  LXII 
of  the  Aaendntents  to  the  Constitution  of  the  Coevtorvwaalth;  provided,  however, 
that  all  auch  bonda  ahall  be  pajrabte  not  later  than  June  thirtieth,  two  tKou- 
•and  and  thirteen.  All  Interest  and  payBents  on  account  of  principal  of  auch 
obllgatlona  ahall  be  payable  trom   tha  Mighway  Fund. 
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•h.M   k,  ,.„„l   oblU.tJoni  of   th.   «o— on».,Uh. 

8ICT10N    ...      To  ^.t   ,h.  ..p.„d..u,..   „.„..„,    ,„   ..„,,„,  .^^    ,,.   ^,^^,. 

.lo«.     Of     p„.„.ph   u)  Of   ..ction   ,h,...    .►,,   .,.,. ,.,   ,,.„_   ^^^   ^^ 

,u..t   of   th.  .ov.rno,.    , d   ..11    bond,   of   th.   co-onw..U.,   to     .„     «ou„t 

.o  b,  .p.c.f|.d  br  th.  ,ov.rnor  fro,  t,-.  to  ti^.  but  „ot  ..c.^Jin.  l„  tK, 
.Mr.,.t..  ,h.  ,u.  of  .i.htr  -llUon  doll.r..  All  bond.  ,..„.d  by  th.  co-on- 
-..1th  ..    .,o,....d   .h.ll    b.  d..Un.t.d  on   th.U    f.c.    Uc.,    H,.h..,      ,.p,„.. 

«"t      U,.n.      Ac.      of    1,88.    .nd   .h.M    b.    U.u.d    fo,   .uch  ..«!.„   ,...  „,   , 

not    ..c..d,n,  tw.nt,  ,„„.    ..    th.   .ov.ncr  ..,   ,.cc d    to   th.   ..n.,.1  'court 

pur.u.nt  to  S.ction  3  of  Artlcl.  LXU  o,  th.  A..„d..nt.  to  th.  Constitution  to 
th.  Co-^„...,th;  provided,  hov.v.r.  th..  .1,  .„ch  bond,  .K.H  b.  p.y.U.  „„. 
«...r  .h.n  Jun.  .hirti.th.  two  thou,.nd  .nd  .hirf.n.  All  int.r...  .nd  p.,- 
«n..  on  .ccoun.  of  princip.l  of  .uch  obU..tion.  .»..,,  b.  p.,.M.  fro.  th. 
Local  Aid  Fund. 

»ond.  .nd  i„t.,..t  th.r.on  l..u.d  und.r  th.  .uthorltr  of  thl.  ..ctlon 
•  h.ll  b.  t.n.r.I  obUj.tlon.  of  th.  co— onv.lth. 

SECTION  i:.  T7..  ,t.t.  t,..,ur.r  ..y  borrow  fro.  tl-.  to  ti-.  on  th.  ed- 
it of  th.  co-o„w..lth  .uch  .u..  of  .oney  ..  ..y  b.  „.,.„.,^  ,„  ,„  ^^^^.^ 
of   -...in,   p.y.„„  .uthorlz.d  by  ..ctlon.  on.  .nd  thr..  of  thl.  .c.  .nd  ..y 

* '  """  ""•  ""  '»  ''"  "°^"  of  th,  co-^nw..Uh  th.r.for.   b..rln, 

lnt.r»t  p.y.bl.  .t  .uch  tl.,  .nd  .t  .uch  r.t.s  .,  .H.U  b,  fi.,d  by  .h.  .t.t. 

tr...ur.r.    Such   no...   .h.ll  b,  l..u.d  .nd  ..y  b.  r. d  on.  or  «r.  t..,. 

'or  .uch  t.r«.  not  ..c.dln,  on.  ,..,.  ..  .h.  ^,„„,,  ..^  ,,^^ ^   ^^   ^^^ 

..n.r.l  court  In  .ccord.nc.  with  S.ctlon  J  of  Artlcl.  UII  of  th.  A.,nd.,nt. 
to  th.  Constitution  of  th.  Co-onw..,th.  but  th.  fln.l  ..turltl..  of  .uch 
.ot.,.  wh.th.t  orUin.l  or  „„.«...  „.„  „„,  ^  ,.,,^  ^^,^  ^^^  thirtl.th. 
two  thoui.nd  and  on*. 

Not.,  .nd  lnt.,..t  th.r.o„  I..u.d  ..nd.r  th.  .uthorlty  of  thl.  ..ctlon 
.h.ll  b.  ..n.,.,  o,.ll,.tlon.  of  th.  co.«„w..lth.  All  p.y,.nt.  on  .ccount  of 
prlnclp.1  on  th.  ..Id  not..  ...ocbl.  to  th.  r.d.r.l  Hl.hw.y  Construction  Fro- 
(ru  Fund  .h.ll  b«  r.p.ld  fro.  ..id  fund. 

SECTION  13.  TK.  d.p.rt..nt  .nd  th.  co«l..l„„.  notwlth.t.ndlng  .ny  oth.r 
..n.r.l  or  .p.cl.l  ,.v  to  th.  contr.ry.  .r.  h.r.by  .uthorlx«l  „d  di..ct.d  to 
..p.nd..u.not  to..c..d  tw.n.y-.u.,,H^  doll.r.  for  th.  purch...  of 
hl.hw.y  -.l„t.n.nc.   fl..t   .qulp..nt  .nd  brld,.  p.lntln.;  provided,  ho^.v.. 
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th«t  th«  department  thatl  expend  •  sua  not  to  exceed  sixteen  ■illion  doll«ri 
•nd  the  coealtelon  ihell  expend  •  «ua  not  to  exceed  ten  ■illion  dollera  of  the 
fundi  authorized  by  this  section. 

SECTION  14.  To  Beet  the  expenditures  neccsssry  In  carryLng  out  the  provi- 
sions of  section  thirteen  of  this  act,  the  state  treasurer  shall,  upon  tha  re- 
quest of  the  (overnor.  Issue  and  sell  bonds  of  the  coanonwealth  to  an  aaount 
to  be  specified  by  the  (overnor  froa  tlse  to  tlae,  but  not  exceeding  In  tha 
aggregate,  the  sun  of  twenty-six  allllon  dollars.  All  bonds  Issued  by  the 
coemKjnwealth  as  aforesaid  shall  be  designated  on  their  face,  Highway  Mainte- 
nance Equipneiit  and  Bridge  Painting,  Act  of  1988  and  shall  be  issued  (or  such 
■  axlaua  tera  of  years,  not  exceeding  ten  years ,  'as, the  governor  aay  recoavend 
to  the  general  court  pursuant  to  Section  3  of  Article  LXII  of  the  AMendaents 
to  the  Constitution  of  the  Comnvonwea  llh;  provided,  however,  that  all  auch 
bonds  shall  be  payable  not  later  then  June  thirtieth,  two  thousand  and  one. 
All  Interest  and  payaenti  on  account  of  principal  of  such  obligation  ahall  b« 
payable  froa  the  Highway  Fund. 

Bonds  and  Interest  thereon  issued  under  the  authority  of  this  section 
shall  be  general  obligations  of  the  commonwealth. 

SECTION  is.  Any  Interest  earned  froa  the  deposit  or  investment  of  any 
funds  made  available  to  any  city  or  town  under  the  provisions  of  para- 
grapha  (/)  and  (A)  of  aection  three  of  this  act,  or  paragraph  (c)  of  section 
seventeen  of  chapter  seven  hundred  and  thirty-two  of  tfte  acts  of  nineteen  hun- 
dred and  eighty-one,  or  paragraph  (£•)  of  section  one  of  chapter  three  hundred 
and  thirty-five  of  the  acts  of  nineteen  hundred  and  eighty-two,  or  para- 
groph  id)  or  (A)  of  section  three  of  chapter  six  hundrad  and  thlrty-savaD  of 
the  acta  of  nineteen  hundred  and  a Ight y • t hree ,  or  paragraphs  id),  (f),  and  (i) 
of  section  three  of  chspter  eight  hundred  and  eleven  of  the  acts  of  nineteen 
hundred  and  eighty-five  shall  only  be  used  for  the  purposes  for  which  said 
funds  ware  originally  aada  available  to  such  city  and  town  without  further  ap- 
propriation. The  preceding  sentence  shall  apply  to  any  interest  aarned  froa 
agreeaenta  entered  into  prior  to  the  affective  data  ef  this  act,  and  atlll 
available  for  expenditure  by  such  city  or  town.  Any  Interest  aarned  pursuant 
to  agreeaenta  entered  inta  on  or  after  the  affective  date  of  thla  act  shall  be 
returned  to  tha  coaveonwealth . 

SECTION  It.  Aaounte  authorised  by  section  one  ef  this  act  ahall  b«  allo- 
cated on  tha  accounting  records  of  the  coaptrellar  to  tha  coaalsslon  *»  (ol- 
lows  I 
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t*>  •  •■■  ■•*  *•  "c*^  t«..oty-tbr-«  ■llllon  alst-tT  thoo»««d  dollar!  for 
pr«>J»cta  pvrsout  to  tk*  prtnrlilona  of  ■•ctloa  ea«  of  this  act, 

(*)  •  aua  not  to  aicavd  two  ailllon  two  hundrad  thouiand  dollari  for  tha 
parka,  antlnaarlnt  and  conitructlon  dlvltlont  and  ulntananca  divialoni  for 
IMraonnal  and  conaultant  aarvlcaa  aaaantial  to  tha  purpoiai  and  proj.cta  au- 
thorlzad  bj  lactloo  ona, 

(e)  notwlthacandini  any  oth.r  g.naral  or  spaclal  lav  to  tha  contrarr,  a 
au>  not  to  axc.^  flv.  allUon  dollart  for  tha  purchai*  of  advancad'  taUco-Bu- 
Bicatlon  traffic  or  aafaty  alcitation  aqulpaant. 

Id)  notwlthstandlni  any  othar  fanaral  or  spacial  lav  to  tha  contrary,'  a 
auB  not  to  a«c«.d  ona  allUon  flva  hundrad  ilxty-tvo  thousand  dollars  for  usa 
In  tha  transportation  altlgatlon  profraa. 

Tha  coaalsslonar  aay  a>pend  aonlas  froa  tha  auas  haraln  authorlzad  la  a 
au.  not  to  axc.ed  six  allHon  dollsrs  for  tha  acquisition  and  laprova-ent  of 
support  facllUlas  to  provlda  for  tha  aalntansnca.  sacurlty,  protactlon  and 
laprovaaanc  of  a.tropolltan  parkways,  brldg..  and  adjoinln,  propartlas. 

SECTION  17.  T>.a  s.cratsry  of  transportation  and  construction  Is  baraby 
authorli.d  and  dlractad  to  aipand  a  sua  not  to  axcaad  thraa  alUion  dollars 
for  tha  purposaa  of  furthar  laplaaentlng  tha  provisions  of  sactlon  thlrtaan  of 
chaptar  a ix  hundrad  and  thlrty-sav.n  of  tha  acts  of  nlnatacn  hundrad  and 
aljhty-thraa;  providad.  howavar.  that  any  jrant  funds  awardad  und.r  this  sac- 
tlon shall  ba  for  not  aora  than  ai»hty  p«r  cant  of  tha  total  purchasa  cost  of 
tha  vahlclas  or  aqulpaant.  Tha  sactatary  of  transportation  and  construction 
■ay  walva  said  lialtation  upon  a  datarainst ion  that  such  raclplant  is  in  crit- 
ical financial  naad. 

SECTION  U.  To  aaat  tha  aipandlturas  nacassary  in  carrying  out  tha  provl- 
(lons  of  aaction  aavantaan  of  this  act.  tha  stata  traaaurar  ahall.  upon  ra- 
quast  of  tha  govarnor.  Issua  and  sail  bonds  of  tha  coaaonvaslth  to  an  aaount 
to  ba  apaclfiad  by  tha  govarnor  froa  t laa  to  tlaaj  but  not  axcaading  in  tha 
aggragata.  tha  aua  ^f  thraa  aiUion  dollars.  All  bonds  Issuad  by  tha  coa«n- 
•aalth  «a  aforaaald  ahall  ba  daslgnatad  on  thalr  faca.  Nobility  Asslatancs 
Ptograa  Loan.  Act  of  1988  and  ahall  ba  Issuad  for  such  aaxiaua  tata  of  yaara. 
not  axcaading  fiva  yaara.  aa  tha  govarnor  aay  racoaaand  to  tha  ganaral  court 
purauant  to  Sactlon  J  of  Artlcla  Ull  of  tha  Aaandaants  to  tha  Constitution  of 
tha  CoaK>nvaalthi  providad.  hovavar.  that  all  auch  bonds  ahall  ba  psyabia  not 
latar  than  Juna  thirtlath.  ninataan  hundrad  and  ninatyslz. 
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(onda  and  Intaraat  tharaon  latuad  undar  tha  authority  of  thli  aactlon 
ahall,  notwlthttandlnf  any  othar  prorlalona  of  thla  act,  ba  ganaral  obliga- 
tions of  tha  coMBonwaalth. 

SECTION  19.  Tha  aaciatary  of  transportation  and  construction  Is  haraby 
authorized  and  dlractad  to  expand  a  sua  not  to  ascaad  al(ht  ailllon  flva  hun* 
drad  thousand  dollars  for  tha  purposes  sat  forth  In  aactlon  three  of  chapter 
one  hundred  and  slxty-ona  D  of  the  General  Laws. 

Said  secretary  shall  prepare  a  report  annually  datalllng  revenues  and  ax* 
pendltures  under  said  prograa  and  file  tha  aa>e  vlth  the  house  and  senate  coa- 
■itteas  on  ways  and  aeans  and  the  Joint  coawlttee  on  transportat 1cm  within 
thirty  days  after  each  fllln|  period. 

SECTION  20.  To  »*«t  the  expenditures  necessary  In  csrrylni  out  the  provl- 
slons  of  section  nineteen  of  this  act,  tha  atata  treasurer  ahall,  upon  raqueit 
of  the  governor,  issue  and  aell  bonds  of  the  coeiaonwaalth  to  an  ae>ount  to  be 
specified  by  the  (overnor  froa  t lae  to  tlae,  but  not  exceeding  In  the  aggre* 
gate,  the  sua  of  eight  ailllon  five  hundred  thousand  dollars.  All  bonda  is- 
sued by  the  coweonwcsl th  as  aforesaid  shsll  be  designated  on  their  face.  In* 
terclty  Bus  Capital  Assistance  Trograa  Loan,  Act  of  1966  and  shsll  be  Issued 
for  such  aaxlaua  tera  of  yeara  not  exceeding  ten  years,  aa  the  governor  Bay 
racoenend  to  the  general  court  pursuant  to  Section  3  of  Article  LXII  of  tha 
Aaendaents  to  the  Constitution  of  the  Coaaonveal th ;  provided,  however,  that 
all^auch  bonds  shall  be  payable  not  later  than  June  thirtieth,  two  thousand 
and  one.  All  intareit  and  payaents  on  account  0f  principal  of  such  oblige* 
tlons  shall  ba  payable  froa  tha  Intercity  lua  Capital  Aaalatance  Pregraa  Fund 
to  the  extent  that  there  are  funds -aval  labia  therein  for  such  payaenta.  Not* 
withstanding  the  foregoing,  bonda  and  Interest  thereon  issued  under  the  au- 
thority of  this  section  ahall  ba  |enar«l  ebllgations  of  tha  ceaaonwaalth. 

Bald  bonds  shall  not  ba  aubjact  to  (action  flftythraa  cf  chapter  twenty* 
nine  of  the  General  Lawa.  " 

SECTION  21.  Thf  secretary  of  tranaportatien  and  construction  is  hereby 
authorlied  and  directed  to  expend  a  aua  not  to  exceed  nine  ailllon  dollars  for 
tha  functional  taplaceaent  of  the  Armed  Services  TTICA  taken  by  the  ceaaen* 
wealth  purauant  to  an  order  of  taking  recorded  in  tha  (utfelk  reglatry  of 
deeda  en  or  about  Kay  3,  1964,  look  10699,  Page  066,  pareal  I  lor  tha  fades Ign 
of  Intaratata  Route  9J. 
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^  for  *taUl.t,.tl„  e«t.  Ucl«lU.,  th.  ..l.ry  of  th.  .n.lroo^t.l  ,!.«.., 
.utho,U«l  br  thl,  ..ctlon.  ^   for  th.  p«rpo..  of  1-pI.^ntln,  "th.  p,o,Ulo«. 
of  ..ctlo«  thlrty-nln.  Aof  eh.pt.r  «l„.ty  of  th.  Cn.r.l  Uw..    fu-   ,utho- 
rl..d  hj     thi.  ..ctlon  .h.U  b.  1„  .ddltlon  to  .„y  p„or  .u-.  .utho.li.d  for 
-ch  purpo...;  p,ovid.d.  furth.,.  th.t  of  th.  .bov.   .^.nt   ..Id   ..ron.utlc. 
eo-l,.loB  1.  h.r.br  .uthorl«d  .„d  dlr.et.d  to  „p.nd  .  ,u-  not  to  ..c.«l  on. 
-lllion   t«o  hund,.d  thou..„d  dolUr.  for  th.  purpo..  of  .d-inl.t.rln,  .„  .Ir- 
|.ort  ..f.tr  .nd  «int.„.„c.  pro,r«  to  ...l.t  In  th.  ..Int.n.nc.  «d  ,.p.lr  of 
•Itport.  1„  th.  n....chu.....  .Irport.  .y.t«  pl«  ..cludln,   tho..   .Irport. 

o«n.d   .nd  opT.t.d  br   th.  ri....chu..lt.  Pet  Authority;  provld.d.  furth.r. 

th.t  «,  «ount  not  to  ..c.d  tw.nty-flv.  thou..nd  doll.r.  .h.ll   b.   .v.lUbl. 
for   .n  .Ir  p....„,.r  .tudy  on  flight  tr.fflc  l.n..  fro-  W.tov.r.  .nd  th.t  .n 

.^unt  «6t  to  ..c.d  ..v.nty.flv.  thou..nd  doll.r.  .h.M  b,  .v.il.bl.  ,ot   th. 
-Pd.t.  of   .  ...t.r  pl.n  r.l.tiv.  to  eo«..rcl.l.  Indu.trl.l.  .„d  .vi.t.on  .c- 

tl»lty  of   th.  W..tov,r   M.tropoUt.n  D.v.lop-.nt   Corpor.tlon. 

For  th.  purpo,.  of  c.rryln,  out  th.  .bov.  ..n.lon.d  .Irport  d.v.lop..nt 
•nd  ,.f.ty  progr.-..  th.  ..ron.utlc.  co-l..lon  1.  .uthorl„d  to  .ppolnt  on. 
.nvlron-.nt.l  pl.nn.r  without  ,.,.rd  to  ch.pt.r  thirty-on.  of  th.  C.n.r.l  Uw. 
or  .ny  coll.ctlv.  b.rg.lnln,  .„.e„„t  pur.u.nt  to  ch.pt.r  on.  hundr.d  .nd 
fifty  I  of  th.  Cn.r.l  L.W,.  E,c.pt  ..  oth.rvl..  .p.clfl.d  h.r.ln.  foUovln, 
.ppolnt«nt  und.r  thi.  p.r.gr.ph.  no  .uch  p.r.on  .h.ll  b.  .ubj.ct  to  th.  pro- 
Tl.lon.  of  ..id  ch.pt.r  thirty-on.;  .nd  no  .uch  p.r.on  .h.ll  b.  t.r.in.t.d  or 
oth.rwl..  r.-ov.d  fro.  .uch  po.ition  ..  .  r..ul..  dlr.ctly  or  Indlr.ctly.  of 
th.  ..t.bll.h..nt.  or  op.,.tion  of  .ny  civil  ..rvic.  U.t  pur.u.n,  to  ..id 
ch.pt.r   thirty-on*. 

T>..  co-i..lon'.  ruU.  .„d  r.jul.tlon.  gov.rnin,  th.  .irport  ..int.n.nc. 
«d  ..f.ty  pro,r«  .h.ll  Jnclud.  .  provision  th.t  th.  co-onv..lth'.  .h.r.  of 
th.   tot.l   co.t   of   ..ch  proJ,ct   .h.U   not    .,c.,d  ..v.nty   p.r   c.nt . 

SECTION  2J.  To  ...t  th.  .xp.nditur..  n.c....rr  i"  crrylnf  out  tb.  provl- 
•  lon.  of  ..ctlon  tw,nty.four  of  thl.  .c.  ,h.  ,t.t.  tr...ur.r  .h.U.  upon  r.- 
«l<...t  of  th.  gov.rnor.  i.,u.  .nd  ..U  bond,  of  th.  co-»nw..lth  to  .«  ««,u„t 
to  b.  ,p.cifl.d  by  th.  gov.rnor  fro.  tl«  to  tl...  but  not  ..c.din,  in  th. 
Mtr.I.t..  th.  .u.  of  .1.  .lUion  on.  hundr.d  thou..nd  doll.,..  All  bond,  l,- 
.«.d  by  th.  co.-o„„.l,h.  ..  .for...ld.  .h.U  b.  d..l,n.l.d  on  th.l,  f.c.. 
Airport  Cpit.l  OutUy.  Act  of  l,.e.  .nd  .h.U  b.  U.u.d  for  .uch  ...i.u-  t.r. 
of   y..r..   not   ..c.din,   ,«.„.,  ,..,..    ..    ,h.   ,„.,„„,     ..^      r.co-.nd      to      th. 
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(•n*r«l  court  pursuant  to  Section  3  of  Article  LXII  of  th<  As*n<U*nta  to  th* 
Con«tltutlon  of  th*  Coin»onw««  1th ;  providxl,  howavtr,  that  all  auch  bonda  ahall 
b«  payabla  not  latar  than  Junt  thlrtlath,  two  thouaand  and  thlrtaan.  All  in- 
tirast  and  payairnta  on  account  of  principal  of  auch  obllgationa  ahall  b«  pay 
abla  froa  tha  C»n*ral  Tund . 

tonda  and  intar»at  thar*on  iaauvd  undar  tha  authority  of  thia  aaction 
ahall,  notvithttandlng  any  oth'r  proviaiona  of  thll  act,  ba  |cnaral  obliga- 
tlona  of  tha  cow«onw»a  1  th . 

StCTlON  26.  Tha  aacratary  of  tha  *««cutiva  offica  of  tranaportat ion  and 
construction  la  hn^by  authorized  and  dlrvctvd  to  a«pend  a  au"  not  to  aKcavd 
twenty-aavvn  Million  fiva  hundred  thouiand  dollara  for  tha  purposa  of  iapla- 
»enting  tha  provisions  of  chapter  one  hundred  arrd  aixty-ona  C  of  the  General 
Laws;  provided,  however,  that  a  sup>  not  to  exceed  flva  ■illion  dollars  shall 
be  expended  only  for  passenger  rail  transportation  aervices;  provided,  fur- 
ther, that  a  sua  not  to  exceed  twenty-two  ■itlion  five  hundred  thousand  dol- 
lars shall  be  expended  only  for  freight  rail  purposes;  provided,  further,  that 
an  awount  not  to  exceed  six  ailllon  dollars  of  Ihla  auw  aay  ba  expended  for 
the  purpose  of  linproving  bridge  cleArances  on  freight  rail  Unas  within  tha 
coevMonweal th;  provided,  further,  that  tha  amount  expended  by  tha  secretary  of 
transportation  and  construction  ahall  not  exceed  aore  than  fifty  per  cent  of 
the  cost  of  l»>provei«ent s  to  said  bridge  clearances;  and  provided,  further, 
that  an  amount  not  to  exceed  three  aiilllon  dollars  of  thla  aua  aay  ba  expended 
for  the  purpose  of  acr|uiring  and  rehabilitating  freLght  tail  linea  In 
larkshlre  county. 

StCTlON  27.  To  aeet  the  expenditures  necessary  In  carrying  out  the  provi- 
aiona of  section  twenty-six  of  this  act,  tha  atata  treasurer  ahall,  upon  the 
request  of  the  governor,  issue  and  sell  bonds  of  tha  coveonweal th,  to  an 
amount  to  be  specified  by  the  governor  from  time  to  time  but  not  exceeding  In 
'*"•  'ggregate,  twenty-seven  million  five  hundred  thousand  dollara;  provided, 
however,  that  proceeds  not  to  exceed  five  aiilllon  dollara  of  auch  bonds  ahall 
be  expended  for  paaaanger  rail  transportation  purpoaea;  and  provided,  further, 
that  proceeds  not  exceeding  twenty-two  ■llllon  flva  hundred  thousand  dollar! 
of  auch  bonds  shall  be  expended  only  (or  freight  rail  purposes.  All  bonds  la- 
aued  by  tha  commonwealth  aa  aforesaid  ahall  b«  daalgnated  on  their  (ace.  Rail 
Transportation  Loan,  Act  of  I9tt ,  and  ahall  be  laaued  for  auch  Baxlmum  term  of 
years,  imt  exceeding  twenty  years,  aa  tha  govamor  m»j   race— ind  to  the  genar- 
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tl  ceart  puriuuit  to  ■•ctlon  3  of  Attlcl*  UCII  of  th«  AB«ndB«nt*  to  th«  Co«- 
•  tltutlon  ef  th*  C<»iBon«*i  lth|  provided,  ho«*v«r,  th«t  all  tuch  bond!  ihdl  b« 
payabi*  not  latat  than  Juna  thirtieth,  two  thouiand  and  thlrCaan.  All  iKtar- 
•at  and  paysanta  en  account  of  principal  of  auch  obllgationa  ahaU  ba  pajrabla 
(roa  tha  Canaral  Fund. 

londa  a*«d  tha  Intarait  tharaon  laauad  undar  tha  authority  of  thla  aactlon 
ahall  ba  (anaral  oblliatlona  of  tha  ceiMionwaalth. 

SECTION  J8.  Tha  aacratary  of  t ranapor tat  Ion  and  conatructlon  la  haraby 
authorliad  and  dlractad  to  axpand  a  bum  not  ascaedlng  al"  ■llllon  dollara  for 
tha  purpoaaa  of  furthar  l*plaM«ntlng  tha  proviaiona  of  aactlon  twanty-thraa  of 
chaptar  alght  hundrad  and  alavan  of  tha  acta  of  nlnataan  hundred  and  eighty- 
five. 

SICTION  2f .  To  >«at  tha  axpandlturae  naceaaary  In  carrying  out  tha  provi- 
aiona of  aactlona  twenty-eight  and  aevanty-e Ight  of  thla  act,  the  atata  traa- 
aurar  ahall  upon  the  requeat  of  the  governor,  laaue  and  Ball  bonds  of  tha  co«- 
•onwaatth,  to  an  a»ount  apeclfled  by  the  governor  fro*  tlae  to  t lae ,  but  not 
aaceedlng  In  the  aggregate,  the  eua  of  al>  ailllon  dollara.  All  bonds  laauad 
by  tha  CO— onwealth  aa  aforeaald  ahall  be  designated  on  their  face  Regional 
Tranalt  Authority  Capital  Assistance  Loan,  Act  of  1989,  and  ahall  ba  Issued 
for  auch  aaxlaua  tara  of  yaara  ,'  not  exceeding  twenty  yeara,  aa  the  governor 
•ay  raconvnend  to  the  general  court  pursunni  to  Section  3  of  Article  LXIl  of 
tha  Aaendmenta  to  the  Constitution  of  the  Connonwea 1 t h ;  provided,  however, 
that  all  auch  bonds  ahall  ba  payable  not  later  than  Juna  thirtieth,  two  thou- 
aand  and  thirteen. 

londa  and  Intaraat  thereon  Issued  under  the  authority  of  thla  aactlon 
(hall,  notwithstanding  any  other  provlalons  of  thla  act,  ba  general  obllga- 
tlone  of  tha  coanonwaalth. 

SCCTION  30.  The  atata  treaaurer  aay  borrow  froa  t lae  to  t laa  on  the  cred- 
it of  tha  cuaaonwaalth  auch  auas  of  aonay  as  aay  ba  naceaaary  for  tha  purpoaa 
ef  aaetlng  payaan^a  authorised  by  aactlons  twenty-eight  and  eeventy-alght  of 
this  act  and  aay  laaue  and  renew  froa  tlae  to  tlae  notea  of  tha  coa^onwealth 
tharafor,  bearing  Interest  payable  at  auch  tlae  and  at  auch  rates  as  ahall  ba 
ftaed  by  tha  atata  treasurer.  Such  notea  ahall  ba  laauad  and  aay  ba  renewed 
ena  er  aota  tiaea  for  auch  taraa,  not  aiceedtng  one  year,  aa  the  governor  aay 
racoMsend  to  tha  general  court  In  accordance  with  Section  3  of  Article  LXIl  ef 
tha  Aaendaenta  to  tha  Conatltutlon  of  tha  Coaaonwaalth,  but  the  final   aaturl- 
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ll«s   of   such  notr*.  vh*th«r  original  or  r«n«wal  ihcll  not  hm    lat«c  than  Jun« 

thirtieth,  two  thousand  and  ona . 

Notva  and  inlvrwat  thvraon  laau«d  undar  tha  authority  of  this  taction. 
notwithstanding  any  othar  provisions  of  this  act,  shall  ba  (vnaral  obligations 
of  th«  con«»onwea  1th. 

SECTION  31.  Tha  proc^^ds  of  sIk  hundrad  forty-two  •llllon  thre«  hundred 
seventy  thousand  dollars  of  additional  bond  author irat ion  provided  under  sec- 
tion si)it)-ona  of  this  act  shall  be  expended  for  Che  capital  needs  of  the  au' 
thorlty,  including,  but  not  llalted  to,  the  following:  («}  purchase,  long  tara 
leasing  And  rehabilitation  of  rolling  stock,  it)  construction,  rehabilitation 
and  expansion  of  shops  and  carhouses,  (c  )  commuter  rail  iaiproveiaents , 
{d)  fiuhwiy  construction  and  subway  structural  and  ventilation  Inprovrrnvnts , 
(a)  system  wlda  track  and  power  iwprove^ehta^.  If)  station  expansion,  wodern- 
itation  and  J^provrw^nt s ,  (/)  plant  and  facility  Iwkprov^ment s  and  naterlal  and 
equipment  procurements,  (A)  construction  of  rapid  transit  or  steal  wheeled 
surface  lines,  (j)  co*w*>uirr  rail  improvements  for  Regional  Transit  Authority 
•e»ber  cities  and  towns,  provided,  however,  that  none  of  tha  funds  In  this 
section  shall  be  expended  for  the  Old  Colony  Railroad  Rehabilitation  Project, 
a&d  ij)  conceptual  engineering,  aile  acquisition  and  design  of  a  green  line 
heavy  repair  and  salntenance  facility  at  the  Lechjicra  Station  area  In  Caia- 
bridge. 

For  the  purpose  of  Improving  mass  transportation  and  comnut  cr  rail  ser- 
vices, the  parcels  of  land  hereinafter  described  as  parcel  one  and  parcel  two. 
together  with  any  trees  and  structures  thereon,  Yf  sny,  ara  hereby  condrained 
and  taken  by  the  power  of  eminent  domain  In  fee  s laiple  by  virtue  of  this  act 
and  title  to  each  said  parcel  Is  hereby  vested  in  the  Massachusetts  Bay  Trans- 
portation Authority.  The  authority  shall  hold  said  parcels  as  sass  transpor* 
tatlon  facilities  within  the  neaning  of  section  two  of  chapter  one  hundred  and 
sixty-ona  A  of  the  General  Laws,  subject,  howevar,  to  tha  following  provi- 
sions. Except  aS|  provided  herein  tha  authority  shall  not  dispose  of.  nor 
grant  any  Intaraat  or  right  in,  any  interests  in  or  llcanaa  to  use  said  parcal 
ona  or  parcel  two  without  tha  prior  approval  of  tha  general  court  and  th«  gov- 
arnor.  notwithstanding  any  general  or  other  special  law  to  tha  contrary;  pro- 
vided, howevar,  that  tha  authority  la  hereby  authorised  to  convey  to  th«  city 
of  ioston,  at  any  ti»«,  mn  Interest  in  and  to  tha  air  apaca  coMaancing  thirty- 
flea  feet  above  the  highast  elevation  of  tha  surface  of  said  parcels,  together 
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vlth  th«  right  to  eonatruet,  «••  and  Btlntaln  In  th«  ptrcili,  upon  luch  t*ra* 
«nd  condition*  •(  m»f  h»  approved  by  th«  •uthorltj,  lueh  (tructurtl  •••bart, 
lobblo,  or  ■•r*lc«  at***   ••  aiir  b*  r*«sonabl]r  nacatsarj  to  provld*  dlract 

•  upport  for  and  accasa  to  any  bulldln(i  to  ba  built  In  aaid  air  apaca.  Includ- 
ing aaacBcnta  for  padotrlan  and  vahlcular  accaia  and  aarvlca  cora  raqulra- 
•anta.  Tha  authority  ahall  rataln  tha  right  to  panatrata  aald  air  rlghta  aa 
raaaonably  raqulrad  for  vancllatlon  and  a Ignal liat  Ion,  and  tha  authority  ahall 
provlda  to  tha  city  of  Boiton  vlthln  ona  hundrad  and  alghty  daya  of  tha  affac- 
ttva  data  of  thia  act  a  daacription  of  ita  vantllatlon  and  a Ignal Itat Ion  ra- 
quiraoanta.  Said  city  ahall  hava  tha  right  to  raconvay  auch  Intarait.  Thli 
taking  ahall  ba  affactlva  notwtthatanding  any  Inconilatant  public  u>a  and  no 
ccpanaatlon  ahall  ba  paid  a>c*pc  that  raqulrad  by  tha  conitlcutlon  of  tha 
coanonwaalth  or  tha  conttilutlon  of  tha  Unltad  Stataa.  If  any  conpcntit  Ion  la 
dua  It  ahall  ba  paid  by  tha  authority  fro*  tha  funds  aada  avallabla  by  thla 
aactlon  or  froa  othar  touroi  of  Ita  own  fundi  which  ara  avallabla  for  tha 
purpoaa.  Tha  authority  ahall  fulfill  all  of  tha  othar  raquliaaanta  of  chaptar 
aavanty-nlna  of  tha  Canaral  Laws,  as  If  it  wara  tha  taking  authority  and  thla 
aactlon  ahall  ba  daaaiad  to  ba  an  ordar  of  taking  and  ahall  ba  acccptad  for 
filing  In  tha  appropriata  raglitry  of  daads  or  land  court. 

Parcal  ona  la  described  as  follows: 

A  certain  parcel  of  land  situated  In  the  city  of  Boston,  Suffolk  County, 
Hassachusetts ,  bounded  and  described  as  follows:  Parcal  M,  Tee  Taking'  lagln- 
nlng  at  a  point  (PIOI)  205  91  feet  northwest  of  the  Causeway  Street  atreetllna 
and  along  the  westerly  aide  of  Accolon  Way;  Thence  running  along  the  northvaat 
aide  of  tha  arena  S53*  _J:'_22'V  a  distance  of  31S.27  feat  to  a  point  (P  102); 
Thence  turning  and  running  N36*  _07'_3S"V  a  distance  of  15.00  feet  to  «  point 
(P103);  T>>ence  turning  and  running  S78*  _*9'_*9"W  a  dlatanca  of  77.95  feet  to 
a  point  (P104);  Thence  turning  and  running  N36*  _05'_15'*W  a  distance  of  100.00 
feet  to  a  point  (PIOS);  Thence  turning  and  running  S53*  _S4'_42'V  •  dlatanca 
of  159.90  feat  to  ■  point  (P106);  Thence  turning  and  running  N36*  _03'  Ol'V  a 
dlatanca  of  10). 81  feet  to  a  point  (PI07);  Thence  turning  and  tunning 
N5}*  _SS'_16'E  a  dlatanca  of  125.31  feet  to  a  point  (PIOS);  Thence  turning  and 
running  S36*  _04'_<><.''C  a  dlatanca  of  10.00  feat  to  a  point  (P109);  Thence 
turning  and  running  NS3*  _55'_I6''E  a  distance  of  108.89  feet  to  a  point 
(PIlO);   Thenca  turning  and  running  N35*  _S7'  02"V  a  dlatanca  of  34.00  feet  to 

•  point  (Pill);  Thence  turning  and  running  N53*  _55'_I6''E  a  distance  of  2U.S4 
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f««t  to  •  point  (PI12);  Thenc*  tarnln(  mn6  runnin(  N36*  _0J'_*5"W  a  dittanc* 
of  18. 8»  f»«t  to  •  point  (Pll));  Th«nc*  turnln(  (nd  running  Nit*  _0*'_S3"t  « 
dlltanc*  of  94.13  fa«t  to  4  point  (PIU);  Thane*  turning  and  running 
S36*  03'  32"l  a  dlatanca  of  13}. 07  faat  to  a  point  (rilS);  Thanca  turning  and 
running  N53'  _S*'_58"E  a  diatanca  of  ».00  faat  to  a  point  (P116);  Thanca  turn- 
ing and  funning  S36*  _03'_32"E  a  diatanca  of  lSB.8fc  faat  to  tha  point  (PlOl) 
of  brginnlng;  containing  I19,7BI«  aquara  faat  of  land.  Tha  abova  taking  It 
ahown  on  •  plan  antlllad  "LAND  ACQUISITION  PLAN  CITT  OF  lOSTON  SUPrOU  COWTT" 
praparrd,  on  b«h«lf  of  tha  Haatachutat ta  Bay  Tf anaportat Ion  Authority,  by 
P8/SS  Joint  Vantuta  datad  January  29,  1988.  Parcal  Two  la  daacrlbad  at  'fol- 
lovti  A  cartain  parcal  of  land  titxatad  In  tha  City  of  loaton,  Suffolk  Coun- 
ty, Maitachuatt ta ,  bounHrd  and  datcrlhad  aa  followti  Parcal  A2 ,  Faa  Taking: 
laglnnlng  at  a  point  (PIOD  on  tha  northweit  tlda  and  318.27  faat  fro«  a  point 
(PlOl)  vhlch  it  along  tha  vattfrly  aid*  of  Accolon  Way;  Thanca  running  along 
taid  arena  SS3*  _52'_22"w  a  distance  of  142>?i  faat  to  a  point  (PIU);  Thenca 
turning  and  running  N36*  _05'_15'V  a  dlttanc*  of  109. 9i  faet  to  a  point 
(ril8);  Th*nc»  turning  and  running  S53'  _S4'_42"V  a  dUtanc*  of  88  4J  feat  to 
a  point  (P119);  Thenca  turning  and  running  N36*  _03'  Oi"V  a  dlttanc*  of  38.00 
feet  to  a  point  (ri06);  Thenc*  turning  and  running  N53*  _5'i'_''2"E  a  dlttanc* 
of  159.90  faat  to  a  point  (P105);  Thenca  turning  and  running  S36*  _05'_lS"t  a 
dittanca  of  100.00  faat  to  a  point  (PI04)-,  Thenc*  turning  and  running 
N78*  _<.9'_*9"E  a  dittanca  of  77.95  faat  to  a  point  (P103);  Thanca  turning  and 
running  S36*  _07'  38"E  a  dlitance  of  15.00  faet  to  the  point  (P102)  of  begin- 
ning; containing  16,159*  aqutre  faat  of  land.  Tha  abova  taking  la  thown  on  a 
plan  antltled  "UND  ACQUISITION  PLAN  CITY  OP  BOSTON  SUPFOU:  COUNTT"  prepared, 
on  behalf  of  tha  Hataachutat tt  Bay  Trantportat ion  Authority,  by  PB/SS  Joint 
Ventura  dated  January  29,  1988. 

Th*  Hapaachuaet t I  iny  Trantportat Ion  Authority  ahall  annually  prepare  and 
aubatlt  to  tha  houta  and  tanata  coaMlttaet  on  vaya  and  veant  and  the  cowtlt- 
■lonar  of  adalnittratlon  and  flnanc*  a  report  detailing  tha  axpandlturat  aada 
for  tha  purpotet  •nuateratad  abova.  In  addition,  aaid  r«port  thall  contain 
atatewenta  which  include  tha  authorized,  uniituad,  and  outitanding  bor>dt  and 
notaa  of  tha  authority  at  tha  and  of  tha  preceding  fltcal  jaar,  an  attlaata  of 
tha  aaount  of  aald  bond*  and  notaa  at  tha  and  of  tha  currant  fltcal  T**ti  '"^ 
an  attiaata  of  tha  aaount  of  aald  bondt  and  notai,  Including  tha  aaount  to  b* 
•old,  ratirad  or  rafinancad,  at  tha  and  af  tha  tubaaquant  (ileal  year  and 
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■  kali  Iftdtcat*  th*  •owrca  of  ravanuaa  to  (Inanca  auch  konda  and  aotaa,  Uiclud- 
Ing  anj  financial  aaslatanca  fro*  ttia  cu— uiwiaalth,  aacb  aa  guarantaaa,  con- 
tract aatlatanca,  er  echar  auch  atalatanca. 

Said  authority  ahall  prapara  a  raport  which  provldas  an  up-to-data  (tatua 
e«  tha  Ronbury  laplacaaant  Sarvlca  frojact.  Said  tapott  ahall  ba  fllad  on  a 
bl-aonthlj  baalt  Kith  tha  clarli  of  tha  houaa  of  rapraiantat ivai  vho  ahall  for- 
ward tha  aaiBa  to  tha  houta  and  aanata  covaitcaat  on  vajri  and  vaana  and  coMslt- 
taa  en  traniportatlon. 

SECTION  32.  Tha  procaada  of  ona  hundrad  and  nlnaty-flva  ■llllon  alght 
hundred  and  fifty  thousand  dollara  of  additional  bond  autborlxat Ion  undar  tac- 
tion slxty-ona  of  this  act  shall  ba  axpcndad  for  tha  Old  Colony  Railroad  Raha- 
bllltailon  Projact;  provided,  howcvar,  that  tha  na«iachuiaccs  Bay  Transporta- 
tion Authority  ahall  rafraln  froa  tha  coaatnceaent  of  sarvlca  Itom  tha  tovnt 
of  Nlddlaborough  and  Hanson  to  tha  town  of  Braintraa  prior  to  tha  lasuanca  by 
tha  aacratary  of  anvlronatntal  affairs  of  a  csrtiflcata  authorlilnj  the  design 
and  construction  of  tha  rill  link  batwccn  tha  town  of  Braintraa  and  tha  city 
of  loston;  and  provided,  further,  that  tha  authority  ahall  prepare  a  report 
which  provides  an  up-to-data  atatus  on  tha  Old  Colony  Railroad  Rehabilitation 
Project.  Said  report  shall  ba  filed  on  a  bi-aonthly  basis  with  tha  clerk  of 
tha  house  of  reprasentat  ivaa  who  ahall  forward  tha  saaa  to  the  houaa  and  acn- 
ata  coMalttees  on  ways  and  aeans  and  tha  Joint  coaailttec  on  transportation. 

SECTION  33.  In  addition  to  any  contract  assistance  paid  to  tha  Hassachu- 
aatta  Bay  Transportation  Authority  under  tha  provisions  of  chapter  ona  hundrad 
and  tlxtyona  A  of  tha  General  Laws  or  any  other  general  or  special  law,  tha 
axacutiva  office  of  adalnistration  and  finance,  acting  on  behalf  of  tha  cos- 
■onwaalth,  shall,  on  tha  racoaaendat ion  of  the  secretary,  anter  into  a  con- 
tract er  contracta  with  tha  flassachusatts  Bay  Transportation  Authority,  hara- 
Inaftar  referred  to  in  thla  aectlon  aa  'the  Authority",  providing  for  addi- 
tional contract  aaalstance  for  the  Authority's  net  additional  axpanae  of  pro- 
viding aasa  transportation  or  rail  aarvlce  to  cities  and  totma  outaide  the  ar- 
ea constituting  tha  Authority  under  contracts  with  said  cities  and  towns,  with 
regional  transportation  araaa,  or  with  tha  operator  of  aaid  tranaportat ion 
•  arvlca  and  auch  asounts  ahall  ba  paid  by  tha  coaaonwealth  to  tha  Authority 
and  ahall  not  ba  raiabursed  by  aaid  cities  and  towns  to  tha  Authority;  pro 
vided,  however,  that  aaid  contract  aaalatance  for  the  net  additional  expense 
of  bus  aervica  provided  to  and  on  behalf  of  tha  regional  transit  authorities 
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N  I   Li^  citlii'^iQ  towni  ouiiid*  th*  H«>««chui«tt«   lay  Truiiportctlon   Authotlty 
thtll.   lubj^ct  to  •pproprl«t  Ion,  not  aiicafd  two  ailllon  dollar*  In  annual  ob- 
ligation. 

SECTION  34.  Th«  «x»cutlva  offlc*  of  traniportat Ion  and  construction  la 
hatcby  authorliad  and  dlr»ct«d  to  undertake  a  atudy  for  tha  putpoxa  of  «ia«- 
Inlnj  alternatlv«i  to  altlgata  traffic  caused  by  tha  conatructlon  of  th«  cen- 
tral artary/thlrd  harbor  tunnal  project.  Said  atudy  shall  include  a  review  of 
alternatlvas  rclatln(  to  bus,  transit,  and  water  transportation  aervices,  as 
well  as  an  asaailnatlon  of  alternallvs  auto  routes,  and  fringe  parking  plans. 
Said  study  shall  also  include  proposals  for  reducing  construction  ixpacta  and 
developing  progtaiss  to  assist  local  property  ownera  and  tenanta  in  areas  adja- 
cent to  the  project  during  the  construction  phase.  Said  eiecut Ive  office  of 
transportation  and  construction  aJ)all  report  to  the  general  court  the  results 
of  said  study,  and  its  reconmenda t Ions ,  i f  any,  together  with  drefts  of  legis- 
Istion  necessary  to  carry  such  reconreendat ions  into  effect,  by  filing  the  ssaa 
on  or  before  Deceeiber  thirtieth,  nineteen  hundred  and  eight  y -e  i  ght ,  with  the 
clerk  of  the  house  of  representatives  who  shall  forward  the  saae  to  the  house 
and  senate  conwlttees  on  waya  and  eieans  and  the  Joint  ccxmlttee  on  transporta- 
tion. 

SEC710N  35.  The  aecretary  of  transportation  and  construction  mtj  provide 
financial  assistance  for  the  operation  of  de«>onst  r  at  ion  inter-reglone  1  pessen- 
ger  rail  aervices  in  Southeastern  Massachusetts,  on  lines  acquired  by  the  coa- 
•onwealth  or  on  lines  over  which  any  railroad  corporation  aay  operate,  in  an 
aaount  not  to  exceed  four  •llllon  dol lars:  provided,  however,  that  prior  to 
the  axpenditura  of  (aid  financial  assistance,  the  comptroller  shall  certify 
that  the  secretary  of  tr«n>portat Ion  and  construction  hss  submitted  •  report 
to  the  house  and  senate  coMeltteea  on  waya  and  Beans  detailing  five  year  reve- 
nue and  eipens*  projections,  Including  astlaated  stat*  •spendlluras ,  tor  the 
operation  of  said  pasaenger  rati  service. 

SECTION  3i.  Thfre  la  hereby  appropriated  froa  the  General  Fund  the  sua  of 
four  Billion  dollars  for  the  purpose  of  laplesentlng  section  thirty-five  of 
tht*  act. 

SECTION  37.  The  coaalssioner  of  aducatlon  Is  hereby  authorised  and  di- 
rected to  eipend  a  sua  not  to  taceed  111  allllen  dollars  for  the  aalntenance, 
repair,  renovation  and  overhauling  of  tha  U.S.I.  Massachusetts  in  Hassachu- 
setta.  Including  the  eoata  of  dislocation,   and  any  ralatad  costs,   by   the 
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U.S. 3.  n«i««chu>«its  Manorial  CoaaUta*,  Inc.  an^  )ot  tlT*  tasporary  axhlbltloa 
by  said  caaalttaa  of  aald  vaaaal  in  toaton,  Haaaachuaatta,  includUig  all  coata 
of  dlalocatioa  and  axhlbition  and  anjr  ralatad  co?ta;  providad,  hcwavar,  that 
aald  vaaaal  ahall  ba  oparacad  bjr  aald  coaslttaa;  providad,  furthar,  that  all 
vork  authorlzad  haraln  ahall  ba  parforsad  In  a  Haaaachuaatta  ahlpyard. 

SECTION  3a.  Thara  li  harabj  approprlatad  (roa  tha  Ccnaral  Fund  tha  aiM  e( 
als  ■llllon  dollara  for  tha  purpota  of  lapl*santln(  aactlon  thlrtyiavan  of 
this  act. 

SECTION  39.  Tha  d*part»ant  of  public  worki  ahall  prapara  a  raport  which 
provldaa  an  up-to-data  status  on  tha  dapartaent  a  currant  and  futura  capital 
i«provaaant  and  aalntananca  projacti.  Said  raport  ahall  ba  filad  on  a 
bl-aonthly  basil  with  tha  dark  of  tha  housa  of  rcprascntat  Ivas  who  ahall  for- 
ward tha  aasa  to  tha  housa  and  sansta  covnlttaas  on  ways  and  aeans  and  to  tha 
Joint  coaaslttaa  on  transportation. 

SECTION  40.  All  SUMS  axpcndad  althcr  pursuant  to.  or  for  which  raiabursa- 
•ant  is  aada  under  this  act,  for  tha  purposes  of  acqulrlnt,  constructing  or 
•Itaring  public  transportation  passen|er  vehicles  shall  ba  expended  In  a  aan- 
ner  that  will  sake  such  vehicles  fully  accessible  to  persons  with  ambulatory 
physical  disabilities;  provided,  however,  that  the  secretary  of  the  executive 
office  of  transportation  and  construction  aay  waive,  after  notice  of  public 
hearing,  compliance  with  such  provisions  in  the  event  that,  for  tha  purpose  of 
this  aactioD,  altarnative  Methods  exist  for  providing  transportation  for  par- 
sons with  aabutatory  physical  disabilities.  The  provisions  of  tha  aacttoo 
ahall  not  apply  to  passenger  vehicles  on  the  Massachusetts  Bay  Transportation 
Authority  Green  Line  and  Hattapan  high  speed  line,  ao-called. 

SECTION  41.  Notwithstanding  the  provisions  of  chaptsr  thirty-ona  of  tha 
General  Laws  or  any  other  general  or  apeclal  law  or  rule  to  the  contrary,  the 
coaBlssloner  of  public  works  aay  provisionally  appoint  in  any  fiscal  year  r»ot 
•ora  than  one  hundred  persons  who  have  received  a  bachelor's  or  aastar'a  da- 
(raa  In  an  appropriate  engineering,  anvironaental ,  architectural,  or  iclantlt- 
Ic  discipline  froa  an  accredited  college  or  university  to  serva  In  the  titles 
of  civil  anginaar  I,  anvironiaental  analyst  I,  gaaa  biologist  1,  chaalat  I; 
provided,  howevar,  that  upon  request  to  the  personnel  adainistrator ,  tha  coa- 
alaalonar  aay  appoint  persons  possessing  said  bachelor's  or  aaster'a  degrees 
to  additional  non-englnear Ing  professional  titles  In  tha  first  level  of  • 
clan  series  within  the  statewide  classification  plan  after  a  detarvlnat Ion  by 
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t^x  fMrsooB*!  •<ialiil«ir«tor  that  th*  kx^.T*dt*r)  akllli]  ynd  •bllltiai  of  • 
tltl«  ar*  »ec»i««r7  to  «ff*ctD>t<  th«  purj>o>*i  of  th«  provlslont  of  thli  act; 
Crc-Tid*<l,  farther,  that  no  appolntvent  aay  b«  »ad«  vndcr  thla  paragraph  to  a 
till*  for  k-hlch  th«  ■inlaua  rntranc*  r*^utr**«nti  as  cstabllihcd  by  th»  p»r- 
»«*«f»*  1  »d«  ii\i»ir  ator  Includv  •jip*rlenc«  In  additlof^  to  education.  Following 
«»^h  pf'''"^*'  appcini»»nt,  vach  p»r»on  appointvd  nndar  thla  paragraph, 
»4ill  K»  «otJ»ct  to  lh»  prrTiaioni  of  chaptar  ona  hundrad  and  fifty  t  of  tha 
C*n«ial  L«<ri .  but  ahall  not  Ka  sut'Jrct  to  tha  prorlilons  of  chaptar  thlrty-ona 
ef  tha  C*n«ral  Lmvi  »ic»pt  ai  cthrrviir  provld*^  barcln;  provided,  further, 
tkat  tw  iBch  p<r«on  ihall  b»  tTrvinatrd  or  othrrwisa  raaovcd  fro«  luch  poli- 
tic* as  a  result  of  tha  »s t at  1 ish»»nt  or  cart  1 f Icat ioo  of  a  civil  arrvica  ali- 
]      giMa    list    fcr    th»    till*    in  khich   such   person    Is   *<irloy»d.      Each      »uch      parson 

ar-point»^      imder       tSis    rirjiraph    pt    umi»r    subpa  r  ajr  aph    (1)    of    paragraph    (c )    of 

j 

■  se<tic-«i  rw^  r<  cSartfr  •  i  ^Sl  ,bu-vdr»d  and  aUvan  of  tha  acts  of   nln«t«»n   hun- 

i:^i    anj  «:fSty-fiv«  shall  S,  der»»d  allgibla  to  tak.  and  shall  taka  th*  first 

civil  serricT  »ja»ir«tion  fcr  th»  title  in  vhlch  h»  is  rrploytd.    tha  announca- 

i 

;  s^rt       fcr   v+.ich    is    pasted    fcllc«.ing    such   provisional    appolntBant   or    the   cffcc- 

■  tlTT  data  cf  this  act,  whichever  is  later;  provided,  hc^ever,  that  In  tha  case 
!  of  engineering  titles,  each  such  person  aprolnted  under  this  paragraph  shall 
I  vtthin  oo*  year  of  his  prcv  is  ic>eia  I  appc-int^ent  secara  car t If  Icat lor\  as  an  «n- 
j  gineer- in-training  or  as  a  registered  professional  •nginear  by  tha  board  of 
I  registration  of  prcf  e  j  s  ic>na  1  engineers  and  land  sarTeyor*  as  provided  by  tha 
j  prr-Tislc<ns  of  chuptar  one  hundred  arvd  twelve  of  the  C«n*ral  Lavs.  Upon  ra- 
I  ceipt  of  a  passing  gtade  on  the  esMinstion.  a  satisfactory  perforssanc*  avalu- 
I  at  icci      as      defined      in   sectlor    s  fi   A   of    said   cKaptat    thirty-ona    for    •  ona   year 

■  ptts^at  icoary  period  and.  in  the  case  of  persons  appointed  to  said  anginaetlng 
title,    certification   as    an   erg ineer- In- train Ing  or    as    a    ragistarvd   ptofasston- 

I  al  engineer,  each  such  perso<v  appointed  under  this  paragraph  or  under  aaid 
»«t>p«iagraph  (1)  cf  said  paragraph  (c )  cf  said  tactloe  two  of  »ald  chaptar 
alght  bundrad  and  eleven  of  tba  acts  of  Klnata**  busdred  and  aighty-flva  ahaU 
K.  deeve^  to  ba  appointed  a  civil  larvlca  •aplcyaa  la  accordanca  »ltb  tha  pro- 
visions of  said  chapter  thltty-oe>«;  provided,  bov«v«r,  that  if  a  p«raoii  ap- 
pc'lntad  <af>d«t  this  paragraph  falls  to  tak*  ai>d  pass  tba  ftr»t  approprlata  civ- 
il aarvlca  vxaalnatlon.  aod,  >.K«r«  r*^ulr»d  falla  to  pass  tb*  anginaar-in- 
tralBln«  axaalnatloei  or  ptofesslosal  anglnaat  cart  If  Icat  loa  olthUi  cma  yaat  of 
bla    provisional    appoialMnt.    »ctirltb*tas>dlfit   t^a  proviiloa*   of   any    law  ot   col- 
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I.etl,.  b.r,.l«in,  .ontr.et  f  th.  .oMMr,,  kh.J  c;i-...|o7i{;.h.lI  t.r-ln.t. 
th«  •aploysant  of  ctld  pcrtofl. 

Kotwlth.t.ndlni  th.  pcovltloni  of  ch«pt*t  thlrty-en*  of  th*  Otn.ril  Ui.i 
or  .nr  oth.r  |.n.r.l  or  .p.cl.l  !«,  or  rul.  to  th.  contrary,  th.  eo-.l..lon.r 
m*j  provl.ion.lly  .ppolnt  no  «,,.  tl..n  thirty  p.r.on.  vho  h.».  r.c.lv.d  . 
b.ch.lor'.  or  ...t.r*.  d.,r..  In  .n  .pproprl.t.  .nvlron..nt.l .  .rehlt.ctur.l . 
.ei.ntWlc  dl.clpUn.  fro.  .n  .ccr.dlt.d  coll.,.  or  unjv.r.lty  .nd  who  po.- 

**"*      .pproprl.l.   .ddltlon.l  ..p.rl.nc.  r.qulr.-.nt,  ..  ..;.bll.h.d  by 

th.  p.r.onn.l  .d,lni.,r.tor  to  ..rv.  in  tltl..  of  wildUf.  l.nd  .cqul.ltlon 
coordln.tor.  l.nd.c.p.  .rchlt.ct.  ,,olo.l.t.  bulldln,  In.p.ctor.  ornithol'oii.t 
or  construction  coordln.tor  I.  or  In  tltl,.  .bov,  th.  flr.t  l.v.l  of  ,  cl... 
..rl..  of  th.  .t.t.wld.  cl.,.lflc.tlon  pl.n  not  d..crlbed  .bov.  .ft.r  .  d.t.r- 
.in.tlon  by  th.  p.r.onn.l  .d- In i. t r.tor  th.t  th.  knovl.d,,..  .kill,  .nd  .bill- 
tl..  of  .uch  tltl.  1.  n.c....ry  to  .ff.ctu.i.  th.  purpo...  of  th.  provl.lon. 
of    thl.    .c...      roll....n,   h..    r.ov..,o.,.l    .,,.n,n...nt.    ...h   .uch   p., .on   .h.U    b. 

."hj.n       to       th.       r.n.l.ion.    of    c «.r    n„.    h.,„,.,.d    „.d    flf.y    I    of    ,h.    C.„.,.l 

L.W..  but  .h.ll  not  h.  ...hj.ct  ,o  ,h.  p,nvl.,„„.  of  ..M  ch.p,.r  th.r.yon. 
..c.pt  ..  o.h.,.,..  p,o„,.l.d  h.,.,n;  r,ov.d.d.  ho-.v.r.  th.t  no  .uch  p., .on 
.h.U  b.  t.r-tn.t.d  or  oth.rwl..  „„v.d  fro-  .uch  po.lt.on  ..  .  ,..ult  of  th. 
..t.bU.h..nt  or  c.rtlflc.tlon  of  .  clvU  ..rvlc.  .ll.lbl.  U.t  for  th.  tltl. 
1"  Which  .uch  p.r.on  i.  .-ploy.d.  C.ch  p.r.on  provl.len.Uy  .ppolnt.d  und.r 
thl,  p.r.ir.ph  .h.ll  b.  d....d  .Ujlbl.  to  t.k.  ,nd  .h.ll  t.k..  th.  fl„t  civ- 
il ..rvlc.  ....in.tlon  for  th.  tltl.  In  which  h.  1.  ..ploy.d.  th.  .nnounc«.„t 
for  which  1.  po.t.d  following  .uch  provl.lon.l  .ppolnt-.nt  or  th.  .ff.ctlv. 
d.t.  of  thl.  .ct.  whlch.v.r  1.  l.t.r.  t.ch  .uch  p.r.on  .ppolnt.d  und.r  thl. 
P.r.jr.ph.  .ft.r  .  ..tl.f.ctory  p.rfor-.nc.  .v.lu.tlon  ..  d.fln.d  In  ..ctlon 
.1.  *  of  ..Id  ch.pt. r  thlrty-on.  of  .  probationary  p.rlod  of  on.  y..r  .nd  th. 
r.c.lpt  of  .  p...ing  ,,.d.  on  th.  clvU  ..rvlc.  .x..ln.tlon.  .h.U  b.  d....d 
to  b.  .ppolnt.d  .  ClvU  ..rvlc.  ..ploy..  In  .ccord.nc.  with  th.  provl.lon.  of 
..Id  ch.p,.,  thlrtyron.,  provld.d.  how.v.r.  th.t  If  ,  p.r.on  .rpolnl.d  und.r 
«hl.  p.r.ir.ph  f.ll.  to  t.k.  and  p...  ,h.  ,„.,  approprl.t.  civil  ..rvlc.  ... 
-in.tlon.  notwlth.t.ndln,  th.  provl.lon.  of  any  Jaw  or  coU.ctlv.  b.r,.lnln, 
atr....„t  to  th.  contrary,  th.  co-.l.,lon.r  .h.U  t.r.ln.t.  th.  ..ploy..nt  of 
aald  p.r.on. 

Nothln,    in    thl.    ..ctlon   ah.U    b.  con.tru.d    to   r.ll.v.      th.     d.p.,t..nt      of 
any      appolnt-.nt      obU..tlon.    pur.u.nt    to   any    r.l.v.nt   court   o.d.r.   or   con..nt 
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dacrot.  To  th*  •■tant  pract  Icabia ,  prafaranca  In  Inltlit  appolntiaai^^'  ftdf 
purauant  to  thla  aaction  ahall  ba  flvan  flrac  to  dlaablad  valaiana  aa  dadnad 
In  aaction  ona  of  aald  chaptar  thlrt^-on*  of  tha  Canaral  L«wa ,  aacond  to  vat- 
arani  at  daflnad  In  aald  aaction  ona  of  aald  chaptar  thlrtyona,  and  third  to 
all  olhar  quaUfiad  paraona.  Including  a'ploiraaa  of  tha  daparlaant  having  auch 
dagtaaa  (a  ara  apaclflad. 

SECTION  4].  Th*  portion  of  atata  highway  Rout*  t  In  tha  towns  of  Natlck, 
Franlnghaia,  and  Wallaslrjr  and  tha  city  of  Nawton  froa  tha  Wallaslay  town  Una 
to  tha  Intrraactlon  with  Elliot  Strrat  ahall  ba  daalgnatad  and  known  as  Tad 
VlUlaxi  Highway,  In  honor  o(  Tad  Vllllaaii,  ona  of  baaabsll's  graataat 
playrrs.  Tha  drparta'nt  of  public  wotks  ahall  aract  aultabia  aarkars  along 
aald  highway  bearing  aald  daalgnatlon  In  conp'll^Dca  with  tha  atandardi  of  said 

dep^^*""^  ■ 

SECTION  43.  For  tha  purpo»»»  of  thla  act,  tan  par  cant  of  tha  conatruc- 
tlon  a«3nry  and  at  l«a>t  flva  par  crni  of  th«  total  dollar  valua  of  contracts 
for  supplies,  aqulpmrnt  snd  contracts  for  sarvlcas  authorlzad  for  an  axrcullva 
offlca,  agvncy,  drpsrtat*nt,  board  or  covwilsslon,  whlchavar  Is  appllcabla, 
haralnaftar  rafarrad  to  as  tha  "raclplant" ,  shall  ba  for  disadvantaged  bual- 
n*98  antarprlsas  and  shall  ba  a  goal  or  b*st  affort.  Disadvantaged  buslnass 
antrrprlsa  goals  within  tl.a  abova  lliilts  shall  ba  astabllshad  by  tha  sacratary 
of  transportation  and  construction  based  upon  tha  overall  capabllltlas  of  tha 
disadvantaged  business  enterprises  certified  by  the  ststa  offlca  of  Minority 
and  women  business  assistance  established  pursuant  t'b  the  provisions  of  sac* 
tlon  forty-one  of  chapter  twenty-three  A  of  the  General  Laws. 

Any  business  enterprise  owned  by  one  or  Bore  socially  and  scononlcslly 
disadvantaged  individuals  aay  apply  to  the  state  office  of  Minority  and  woaen 
business  sssistanca  for  deteralnat Ion  of  Ita  disadvantaged  business  enterprise 
status . 

For  tha  purposes  of  this  section  the  following  words  ahall  have  tha  fol- 
lowing aeanlngsi-  "Socially  and  econoalcally  disadvantaged  individuals",  those 
Individuals  who  are  citlsens  of  the  United  States,  or  lawfully  adaltted  pereta- 
nent  cealdents,  and  who  ate  («)  "Vooen";  (6)  "Hack  Aoaricana",  which  Includes 
persons  having  origins  in  any  of  tha  Hack  racial  group  of  Africa;  (c ) 
"Hiapanic  Americans",  which  includes  persons  of  Heiican,  Puerto  Xican,  Cuban, 
Canttal  or  South  Aaiarican,  Portuguese,  or  other  Spanish  culture  or  origin,  ca- 
lardlata  of  cac«|  id)   "Native  Aieerlcana",  which  includes  persons  who  ara  Aaar- 
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lean  ladlaiu,  Imklmo*.  Alrnt*.  or  N«tl*«  K*w«llau;  (•)  'A«lu>-picff  1<~  ^>2t- 
cans*,  «hlcb  lnclud««  p«rBOA*  vhoa*  orlglnf  ar*  (ro«  J«p«n,  Oilna^  T«lw*o, 
Koraa,  Viatnaa,  Laoa ,  Caabodla,  tha  Phlllpplnai,  1 «»e a .  Cuaa,  tba  V.I.  Truat 
Tartltory  e(  tha  Pacific,  and  tha  Northarn  narlanai;  (/)  'Aa  Ian -Indian  Aaari- 
cana",  which  Inclodaa  paraona  vhoia  orlglna  ata  tram  India,  Paklatan,  and 
langladaah;  (f)  'Capa  Vardaan  Asarlcana'*,  which  Includaa  parfona  whoia  origins 
ara  froa  Capa  Varda,  or  (A)  any  ochar  alnocitlai  or  Indivlduala  found  to  ba 
dlaadvantagad. 

SECTION  44.  Each  aaacutiva  offlca,  agancy,  dtpartaant,  board  and  coaala- 
alon  fundad  in  thia  act  ahall  carclff  to  tha  coapcrollar  on  a  quartarly  baila, 
'baglnnlng  In  tha  fourth  quartar  of  flica!  yaar  ninataan  hundrad  and  aighty- 
alghc,  that  all  pay»«ncs  froa  tha  procaeds  of  lh«  aala  of  bonds,  notct  or  oth- 
ar  funds  authorixad  in  thla  act,  that  hava  baan  aada  during  tha  pracadlng 
quartar  in  tha  fora  of  aalarlas,  wages,  benaflts,  ra labursaaants  for  sarvicas 
or  ethar  co«panaatlon  to  any  parson,  whathar  an  individual,  corporation  or  aa- 
aoclatlon,  wara  for  dudas  and  rasponslbllltlas  priaarlly  allocsbla  to 
projsccs  or  undartaklnga  authorlzad  or  substantially  (undad  In  this  act.  Tha 
aacratary  of  adalnls t rat  Ion  and  flnanca  shall  proaulgsta  rulas  and  tagulaclons 
govarnlng  tha  crltarla  undar  whlc'h  said  appllcabia  payaants  shall  ba  autho- 
rlzad and  paralttad  undar  this  act,  to  ba  fllad  with  tha  housa  and  sanata  coa- 
alttaas  on  ways  and  aaans  on  or  by  Juna  first,  ninataan  hundrad  and  aighty- 
•Ight. 

Tha  coaptrollar  shall  (ila  a  quartarly  raport,  baglnnlng  with  tha  fourth 
quartar  of  fiscal  yaar  ninataan  hundrad  and  alghtyalght ,  datalling  tha  total 
Buabar,  and  corraspondlng  dollar  aaount,  of  aaployaas  and  consultants  coapao- 
satad  by  asch  •sacutiva  offlca,  agancy,  dapartaant,  board  aitd  coaalssion  froa 
tha  sala  of  bonds,  notaa  or  othar  funds  authoritad  In  this  act.  In  tha  "Ol', 
"02",  "OJ",  and  "07"  aubsidlary  accounts,  raspact ivaly. 

StCTlON  4S.  Tha  Hassachusat ts  (ay  Transportation  Authority  shall  fila 
with  tha  houaa  and  aanaca  coaalttaas  on  ways  and  aaans  and  tha  Joint  coaalttaa 
on  ttanapottat  ion  no  latar  than  July  thirty  first ,  ninataan  hundrad  and 
•  ightyalght ,  a  plan  ralativa  to  tha  astabllshaant  of  Sunday  sarvlca  00  said 
authority's  coaautar  rail  Unas  which  orlglnata  or  taralnata  at  south  station 
In  tha  city  of  loston. 

SECTION  46.  Tha  aacratary  of  tha  asacutlva  offlca  of  transportation  and 
construction  is  haraby  authoritad  and  dlractad  to  conduct  a  study  to  dataralna 
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fattlbllltr  of  t»n»w«d  pn«»n»«r  ••rvlc*  on  Iht  ••coBd«ry   rail   lln«t   In 

|«tkihlr«  eounly.   S«ld  iludy  alxll  b«  co»pI«t»d  •nd  fjl»d  xllh  tk*  cl«fk 
f  th«  house  of  t»pr»s'nt»t lv«»  no  Ut«r  than  Augutl  firit,   nln«t«*n   hundred 
•nd  »lghty-elght. 

SICTION  47.  Th«  division  of  tut*  poUc*  li  hereby  iuthorix^d  to  upend  i 
turn  not  to  exceed  nine  hundred  tnd  twenty-five  thou««nd  doIUri  for  the  por- 
ches* of  •"  ei»erg»ncy  response  vehicle  end  releted  equlpnent. 

SECTION  47A.  To  "eel  the  expenditures  necessary  in  carrying  out  the  pro- 
visions of  section  forty-seven  of  this  act,  the  state  treasurer  shell  upon  the 
request  of  the  governor.  Issue  and  sell  bonds  of  the  coanonwealth  to  an  a»ount 
to  be  specified  by  the  governor  fro»  tloe  to  t l»e ,  but  not  exceeding  In  the 
•««'»«»'•■  "'"•  hundred  and  twenty-five  thousand  dollars.  All  bonds  Issued  by 
the  co««w>nweslth,  as  aforesaid,  shall  be  des  Ignated  "on  their  face  Emergency 
Sup""'*  Vehicle  and  Belated  [qulp«ent  Loan,  Act  of  1988,  and  shall  be  Issued 
for  such  ■«il"uii  ter«  of  yeats,  rot  exceeding  ten  years,  as  the  governor  any 
recoe»»end  to  the  general  court  pursuant  to  Section  3  of  Article  LXII  of  the 
Aieendments  to  the  Constitution  of  the  Coiemonwea  1  th ;  provided,  however,  that 
all  such  bonds  ahaU  be  payable  not  later  than  June  thirtieth,  two  thousand 
and  one. 

lends  and  Interest  thereon  Issued  under  the  authority  of  this  section 
shall,  notwithstanding  any  other  provisions  of  this  act,  ba  general  obliga- 
tions 6f  the  cofnmonwea  1  th. 

SECTION  47J.  The  atala  treasurer  "ay  borrow  (rem^tlBe  to  t  l»e  on  the 
credit  of  the  coemwnwea  1  th  such  aueis  of  woney  as  "ay  be  necessary  for  the  pur- 
pose of  "eeting  payments  authorized  by"aectlon  forty-seven  of  this  act  and  "ay 
Issue  and  renew  (ro»  tine  to  tl»e  notes  of  the  coM>onwealth  therefor,  bearing 
Interest  payable  at  such  t lae  and  at  such  rates  as  shall  ba  fixed  by  the  state 
treasurer.  Such  notes  shall  ba  Issued  and  aay  be  renewed  one  or  ■ore  tl»»s 
for  such  letcas,  not  exceeding  one  year,  as  the  goeernot  "ay  recu««Lnd  to  the 
general  court  in  accordance  with  Section  3  of  Article  LXII  of  the  Aaendieents 
to  the  Constitution  of  the  CoeMonweallh,  but  the  finel  aatutltles  of  auch 
notes,  whether  original  or  renewal  shall  not  be  later  than  June  thirtieth,  two 
thousand  and  one. 

Notes  end  interest  thereon  issued  under  the   authority   of   this   section 
notwlthstendlng  any  other  provisions  of  this  act,  ahall  be  general  obligations 
of  the  co—on»iealth. 
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SECTION  48.  Th«  d«p«rtaMnt  of  public  «fi>ck«  1«  karaby  autherlBd  piW  dl- 
ractvd  to  conduct  an  Invattlgatlon  and  atudj  of  tha  faailblllty  of  construct- 
ing a  grada  aaparatlon  at  Hahonaj  Clrcla  In  tha  city  of  Ravara  In  order  to  1«- 
prova  tha  aovaaant  of  vahlcular  traffic  and  raduca  traffic  congaitltan.  Said 
dapartaant  ahall  raport  tha  rasulti  of  Iti  Invaitlgat Ion  and  atudj  to  tha 
Clark  of  tha  houaa  of  rapraaantat ivai  who  ihall  forward  tha  aaaa  to  tha  Joint 
co«"lttaa  on  t ranjportat Ion  and  tha  aajror  and  eltjr  council  of  tha  ilty  of 
Ravara  on  or  bafora  Juna  thlrtlath,  nlnctaan  hundrad  and  alghty-alght. 

SECTION  ISA.  T>>a  drpartaant  of  public  worki  la  haraby  authorized  and  dl- 
ractad  to  conduct  an  Invant Ig^t Ion  and  atudy  of  tha  faailblllty  of  conacruct- 
Ing  tha  Ravara  laach  Connactor,  ao-callad.  In  tha  city  of  Ravara.  X«ld  da- 
partaant  (hall  raport  tha  raiulta  of  Ita  Invatt  Igat  Ion  and  ttudy  to  tba  dark 
of  tha  houaa  of  rapraaantat  Ivas  who  ahall  forward  tha  sa>a  to  tha  Joint  co«- 
■  Ittaa  on  transportation  and  tha  aayor  and  city  council  of  tha  city  of  Ravara 
on  or  bafora  Juna  thlrtlath.  nlnataen  hundrad  and  alghty-alght . 

SECTION  *9.  Prior  to  tha  coantncaaent  of  any  construction,  raconitruc- 
tlon.  rehabilitation,  or  work  of  any  kind  with  funds  fro.  .action  thirty-two 
of  thl.  act.  tha  Massachusetts  Bay  Transportation  Authority  shall  caua«  to  ba 
■ad*  an  environmental  Impact  study  of  tha  Dorchester  section  of  tha  city  of 
Boston.  The  cu.ts  of  said  study  shall  ba  borne  by  tha  said  authority  /roa  the 
proceeds  provided  by  this  act. 

Said  anvlronnental  lapact  atudy  ahall  Include  a  detailed  stataaent  T>f  the 
vibrations,  air  quality,  and  nolia  lapacts  to  a  distance  of  one-half  aila  on 
either  side  of  the  railroad  bed  In  the  Dorchester  section  of  said  city. 

SECTION  SO.  T>ie  Massachusetts  Bay  Transportation  Authority  Is  heraby  au- 
thorized and  directed  to  aake  an  investigation  and  study  ralativa  to  tha  faa- 
aiblllty  of  constructing  an  extension  of  the  Needhaa  Co— utar  Rail  tine,  ao- 
called,  froa  its  present  teralnus  at  Route  128  to  Route  495.  Said  aulfcorlty 
ahall  report  to  the  general  court  the  results  of  Its  Investigation  and  study, 
and  its  reco— endatfons.  If  any,  together  with  drafta  of  legislation  necessary 
to  carry  ita  racoaaendat  Ions  into  effect,  by  filing  the  aaaa  with  the  dark  of 
the  house  of  representat  ivea  on  or  before  the  last  Wednesday  of  Dacaabar 
nineteen  hundred  and  eighty-eight. 

SECTION  Jl.  The  departaent  of  public  works  la  hereby  authorized  awl  di- 
rected to  atudy  and  to  prepare  plana,  if  nacassary,  to  provide  •  aafa  aaana  of 
pedestrian  access  across  Route  I  In  the  town  of  Norwood  la  the  vielBtty  of 
Dean  street  and  Neponaet  atraat. 
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StCTlON  52.  Notwlth»t«ndlnj  th«  pcovlilon*  o(  any  ««n«ril  lew  to  th«  eon- 
tr«tT.  In  *nj  ln»t«nc«  In  which  rail  proptrty  «>••  tak.n  by  *aln«nt  <lo»«ln  and 
with  r«>p«ct  to  which  taklnj  •  vot»  waa  takan  prior  to  tha  a(r«ctlva  data  of 
chapter  Jlva  hundred  and  a«v»nty-nlna  of  tha  acta  of  nln*i**n  hundred  and 
al»hty  In  accordanc*  with  th.  provlalona  of  aactlon  »»v«n  t  of  chapter  tljhty- 
ona  of  tha  C»n»ral  l*"a  to  aall  tha  land  back  to  tha  paraon  froa  whoa  It  waa 
taken  auch  aala  ahall  ba  eooplated  without  further  author liai Ion  and  ahall  ba 
completed  In  accordance  with  tha  provlaloni  of  aald  aectton  aeven  E  of  aaid 
chapter  eljhty-ona;  provided,  however,  that  auch  aala  ahall  be  for  fair  aarkat 

ealue.  < 

SECTION  53-  Section  3  of  chapter  *0  of  tha  General  L««a ,  aa  appearing  In 
the  I?86  Official  Edition,  1*  hereby  aaended  by  Inaerttnj  after  tha  word 
"auch",  in  line  6.  tha  words:-  aay  by  lt>  aelectaen  let  or  leaie  for  not  aore 
than  twenty-flva  yeara,  real  estate  to  the  Massachusetts  lay  transportation 
Authority  for  use  by  tha  authority  as  a  parking  lot  for  conauieia. 

StCTION  5*.  Section  t  of  chapter  80  of  tha  General  Lawa ,  as  ao  appearing, 
is  hereby  amended  by  inserting  after  the  word  "direct",  In  line  17,  the 
words:-  ,  or  In  the  case  of  assessments  relating  to  ttata  funded  projecta,  aa 
the  collector  of  tases  and  the  board  detemlna. 

StCTION  55.   Section  13  of  aald  chapter  »0,  aa   ao  appealing,   la   hereby 
••ended  by  striking  out  tha  first  sentence  and  inserting  In  place  thereof  the 
following  two  aentences:-   Assessments  aade  by  a  board  of  the  coiBK>nweal th  un- 
der this  chapter  ahall  bear  intereat  at  one  rata  of  flee  per   tent   per   innua 
or    at   the   election  of  the  board  at  a  rata  not  to  esceed  two  per  cent  above 
tha  rata  of  Interest  chargeable  to  the  body  politic  on  behalf  nf  which  the  as- 
sesaaent  was  aade ,  for  the  betteraent  project  to  which  the  asaeteaenta  relate, 
(roa  the  thirtieth  day  after  assessments  have  been  coaalttad  to  tha  collector. 
All  other  assessaents  aade  under  this  chapter  shall  bear  intaieat  at  one   rate 
of   five   par  cent  per  annua  or,  at  the  election  of  the  city  or  town  at  •  rata 
•quel  to  two  per  ceot  above  the  rate  of  interest  chargeable   le  the   city   or 
town,   for   tha   bettetaent   project  to  which  the  assessaenla  lelata,  froa  the 
thirtieth  day  after  asaessaents  have  been  coaaitted  to  the  collactot. 

StCTION  56.  Said  aeetion  13  of  aald  chapter  80,  aa  ao  Ippearlng,  is  here- 
by further  aaended  by  Inaartlng  after  the  third  aentenca  tha  following  aen- 
tanca:-  In  any  caae  In  which  an  aaaeaaaent  telataa  to  a  atale-funded  project, 
tba  apport lotwent  or  laapportlonsani  described  berala  iKall  ^  andertakan  li 
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•ccordaoctt  with  tha  t«r*«  cfor«*«ld  by  th«  board  en  vKova  b4hi^^  f(^' tfiaV  aaaa^t** 
•ant  waa  aada;  provldad,  howavar,  that  tha  appurt  ionaant  ahall  ba  aada  of  aatd 
••aaaa»anta  or  unpaid  balancat  tosathar  with  anj  Intataat  dua  tharaon. 

SECTION  57.  T>\a  ftrat  paragraph  of  aactlon  13B  of  said  chaptar  BO.  as  ao 
appaarlng,  ia  karaby  «»andad  by  insartlng  afCar  tha  vord  "board".  In  Una  2, 
tha  vorda:-   of  •  county,  city,  tovn  or  dlatrlct. 

StCTlON  58.  Said  flrat  paragraph  of  aald  aactlon  13B  of  aald  chapiar  80, 
aa  ao  appaaring,  ia  baraby  furthar  aaanded  by  atriklng  out  tha  sacond  aantanca 
and  Insartlng  in  placa  tharaof  tha  following  two  lantancei:-  In  any  Initanca 
in  «fhlch  a  board  of  tha  co«nonw»alth  Makai  an  ordar  for  tha  attatiaant  of  any 
battaraanta,  aald  board  of  tha  com»onw*alth  say  antar  into  a  dafarral  and  ra- 
covary  agraa»ant  on  Ita  own  bahalf  In  accordanca  vlth  tha  tat*a  of  thli  aac- 
tlon.  Any  ■uch  application  ahaU  ba  fll«d  with  tha  apptoprlita  boird  Mlthin 
alx  ttontht  aftar  notlca  of  auch  aitataaant  hai  baan  aant  out  by  tha  coUactor. 

SECTION  59.  Tha  third  paragraph  of  aald  aactlon  138  of  aald  chaptar  60. 
aa  ao  appaarlng.  is  haraby  aoended  by  striking  out  tha  last  santcnca  and  in- 
aartlng  In  placa  tharcof  tha  following  two  santencas:-  Tha  filing  fae  for  any 
stateaent  recorded  on  behalf  of  a  board  of  tha  coooonwealth  shall  ba  paid  by 
tha  ownar  or  ownars  of  such  raal  property.  Tha  filing  faa  for  other  such 
atatanents  shall  ba  paid  by  tha  city  or  town  and  shall  ba  added  to  and  bacoae 
•  part  of  tha  taxai  due. 

SECTION  ftO.  Section  21  of  chaptar  81  of  tha  Oaneral  Laws,  as  ao  appear- 
ing, is  haraby  aaanded  by  striking  out  tha  last  two  santancaa  and  inserting  in 
placa  thereof  the  following  two  paragraphs:* 

Any  parson  who  builds  or  axpanda  a  business,  residential,  or  other  facill* 
ty  intending  to  utilise  an  existing  access  or  a  naw  access  to  a  state  hlghwsy 
■o  as  to  general*  a  substantial  increase  in  or  iapact  on  traffic  shall  ba  ra- 
quirod  to  obtain  a  paralt  under  this  section  prior  to  constructing  or  using 
auch  access.  Said  person  aay  ba  required  by  the  dapartaent  to  install  and  pay 
for,  pursuant  to  a  parait  under  this  section,  standard  traffic  control  de- 
vices, paveaent  aarklngs.  channelization,  or  other  highway  laprovaaents  to  fa- 
cilitate aafa  and  efficient  traffic  flow,  or  such  highway  iaproveaenta  aay  ba 
Installed  by  tha  departaant  and  up  to  one  hurvdrad  par  cent  of  tha  cost  of  such 
iaprevaaants  aay  ba  assessed  upon  such  person. 

Tha  departaant  »ay  lasue  written  orders  to  enforce  the  provisions  of  this 
aactlon  or  the  provisions  of  any  peralt,  regulation,  order,  or  approval  issued 
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Mnd«r  this  ••ctlon.  Anj  paraon  who  vioWtaa  any  proTialon  oC  tklaj  «^t  Ion  !or, 
•RT  paralt,  regulation,  order  or  approval  Isauad  tharaundar  («)  ahall  ba  pun- 
lihed  by  •  fina  of  not  aora  than  ona  thoutand  dollars  par  dajr  for  each  such 
violation  or  ib)  shall  ba  subject  to  a  civil  penalty  not  to  aacaad  ona  thou- 
aand  dollars  par  day  for  aach  such  violation;  provldad.  howevar,  that  each  day 
auch  violation  occurs  or  contlnuea  shall  b«  a  separata  offenaa.  Tha  superior 
court  shall  hava  Jurisdiction,  upon  petition  of  tha  coa«lssloner  of  tha  da- 
partvent,  to  enforce  the  provitiona  of  thli  aectlon  or  of  any  parslt,  regula- 
tion, order,  or  appro  val  issued  thereunder  .        *  -. 

SECTION  61.  Section  23  of  chapter  16tA  of  tha  General  Lavs,  as  so  appear- 
ing. Is  hereby  amended  by  striking  out  tha  third  paragraph  and  inserting  in 
place  thereof  tha  following  paragraph:- 

Kot  »ora  than  two  billion  ninety  vlllion  four  hundred  thousand  dollars  of 
bonds  of  tha  authority  under  ctau«es  (1),  (2),  (3),  and  (4)  shall  ba  outstand- 
ing at  anyt l«e ;  prov  ided ,  howevar ,  that  auch  funds  ara  aspendad  for  capita  1 
projects;  and  provided,  further,  that  any  bonds  which  are  rederaad  on  or  after 
January  first,  nineteen  hundred  and  ninety  shall  not  ba  ra Issued . 

SECTION  62.  The  first  paragraph  of  section  36  of  aald  chapter  16IA.  as  so 
appear Ing,  is  hereby  am^ndrd  by  striking  out  the  second  sentence  and  Inserting 
in  place  thereof  tha  following  aentence:*  Tha  portion  of  tha  net  cost  of  sar- 
vica  not  to  ba  so  assessed,  hereinafter  called  contract  assistance,  la  lislted 
to  (•)  the  annual  debt  sarvica  on  bonds  issued  prior  to  January  first,  nine* 
taen  hundred  and  savcntyona  for  which  such  contract  aaalstanca  has  been  pro- 
vided by  contract,  and  tha  annual  debt  aervica  on  ninety  per  cent  of  the  bonds 
issued  thereafter,  but  not  exceeding  under  thla  clause  the  debt  service  on  one 
billion  nine  hundred  fifty-alght  Million  four  hundred  thousand  dol lars  of 
bonds  outstanding  at  any  tiaM,  and  (b)  not  »ora  than  a  total  of  five  ailllion 
dollars  to  ba  paid  to  the  authority  for  not  mot*  than  one-half  of  the  cost  to 
tha  authority  of  agreements  with  railroads  authorifed  by  paragraph  (2)  of  tec 
tlon  twenty-three,  fnd  (c)  not  SKjra  than  three  ■lllion  dollars  annually  to  pay 
interest,  principal  and  sinking  fund  requlreaents  due  upon  indabtadnass  In- 
curred or  assumed  by  the  authority  lasued  to  finance  or  tafinanca  aiass  trans- 
portation factlltlaa  or  at^tpaent  for  asprass  aarvlca;  provldad,  tiowavar,  that 
•11  factlltlaa,  title  to  which  was  transferred  to  tha  Metropolitan  Transit  Au- 
thority, pursuant  to  paragraph  (tf)  of  section  alght  A  of  chapter  five  bundr*d 
«nd  forty-four  of  tha  Acta  of  nlnataan  hundrad  and  forty-savan  shall  b«  con 
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r«l  ..  Wj  ^^^  p„.^  ^.^,  t,„.por..tio«  f.cill.l..  ,„  .,.  ^,^. 
ef  thU  cl.u,.:  .„„  provld.d.  Turth.,  th.t  .„ch  l.d.bt.<l«...  ,b.ll  «.  b.  .«b- 
J.ct  to  th.  ll.it..,o«.  coni.in.,,  i„  .h.  r„„„,^,  p.,.,r.ph;  „d  ,d,  .in.,, 
I>.r  c.nt  of  th.  I....  p.^„,.  .,,.,„,  „^  ,„.,  obJlg.tlon.  of  th.  .uthorlt, 

providing  for  th.  Ion.  t., »,  ....  t r.n.port.t i«,  /.clWtl..   .„d   .,„,p. 

Mnt. 

ItCTIOH  .J.  S.ct.on  *  of  ch.pt.,  ,»,C  of  th.  C.n.r.1  Uv..  „  .,  .^„. 
ln«,  1.  h.r.b,  «,nd.d  b,  .ddjn,  th.  follo-lng  p.r.jr.ph:- 

lubj.et  to  .nr  oth.r  .ppllc.bl.  provl.lon.  of  1«  r.,.rdl»,  .h,  dl.po.l- 
tlon  .„d  u..  of  .ft.  p,op.r.y.  th.  ...cutlv.  offlc.  «,.  1„  th.  co„,..  of,  „- 
.rcl.ln.  It.-  ,..pon..bilit,..  of  prop.rty  ..„.,e..„t  of  .t.t..„„.d  r.Mro.d 
rl.ht.-cf-v.,  pur.u.nt  to  thl.  ch.pt.r.  (.,  ..t  f...  ,o,  th.  proc.ln,  of  .p- 

'"""°"*  '°  ' """"•  "  otH.rvl..  u..  ...,  p.op.rt,;   .nd   ,*,  ch.,.. 

..nt  for  .....   s.id  f...  .h.u  b.  b.,.d  on  th.  .d..„,. t r.t  Iv.  co.t.  „.c....r, 

'°  "°' '"  •<"""«<°--   S.id  r.nt.  .h.U  b.  c.Uul.t.d  ..  ,.<,ui..,  „„. 

I.r  oth.r  .pplU.bl.  r.,ul,...„t.  of  .t.t.  1...  R.Cpt.  „o.  ...d  .pp,u.- 
tlon.  .nd  r.nt.  .h.U  b.  p.id  Into  th.  tr...ur,  of  th.  co-onv..Uh  .nd  ..,  b, 
«p.nd.d.  .ubj.ct  to  .ppropri.tlon.  for  th.  purpo..  of  prop.rtr  -.„.„«„t  .„d 
..int.n.nc.  on  r.Uro.d  prop.rti..  o-n.d  b,  th.  .M.cutlv.  offlc.  on  bch.lf  of 
th.   coii»unv..lth. 

SECTION  «*.  s.ctlon  *  of  ch.pt.r  IMD  of  th.  C.n.r.I  Uw..  ..  „  .pp..,. 
in,.  1.  h.r.by  «.„d.d  b,  .trUin,  out  cl.u..  (7)  .„d  ,„..,un,  In  p,.c. 
th.r.of   th.   follovlnt  cl.ui.:- 

V)  V.hlcl..  .h.U  oot  b.  u..d  for  th.  provl.ion  of  ..rvlc.  »«).,  coo- 
tr.ct  to  .  public  tr.n.port.tlon  .uthor.ty  ..  d.flood  b,  ch.pt.r.  o..  I„«lr«l 
«d  .l.t,-o„.  *  or  on.  hundr^i  .„d  .l.ty-on.  I  „1...:  (.,  c.rrl.r.  dl.clc. 
to  .uch  .uthorlty  th.  v.hic...  .nd  U...  p.^„,  .,H.d„,..  obt.l.«,  ,^„  »bi. 
ch.pt.r  .nd  (b)  .uch  .u.hcr.tT  ".ign,  .  f.ir  «,k.t  ..lu.  to  th.  c.pit.l  „d 
cp.r.t.on.l  co.t.  of  ...d  I....d  v.hlcl..  In  ...lu.tln,  propo..l.  f,o.  crrl- 
•r.    for   contr.ct.    oy   oth.r    lubsldl... 

SECTION  .5.      S.ctlon   3     of     ch.pt.r      701     of     th.     .ct.     of   IMO  I.  k.r.b, 
•»»nd.d   bj    .ddlng    th.    following   p.r.gr.ph:- 

Kot.Uh.t.nd.ng   .n,   g.n.t.l    or    .p.ci.l    !«,      to      th.      cootr.r,.      th.     V„od.| 
HoU.      «.,th.-.   Vln.y.rd   .nd   N.ntuck.t    St.«,hlp  Authority   .h.U  ..l.t.l..    ,.- 
Pl«..    „p.l,    .nd    ,.con..,uc.    .11    .M.tln,   wh.rf    In.t.l  l.t  Ion.    .od      .tn.ct.r.. 
"d   „.v,g.tlo«.l    ..f.ty   ..ruc.ur..    In   N.ntuck.t    H.rbor    «   ..y   b.  d.t.™i..d  to 
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^     n«c»«t«ry   for   th«  or«ratlon  ■■fvty^^fclta  rpralnfllt   «sd   all   r«Ut«d  ttruc- 

'    ^  ^'  i  c       i  c  'J 

tur*a  an^  facllitlva. 

SECTION  66.  ChAptvr  765  of  th«  acti  of  197}  It  h«r«by  antndtd  by  striking 
out  svctlon  2C  and  Insarting  In  pUc«  thereof  th«  followlnt  taction:* 

5#vr/oft  ^-  Turtuant  to  th*  provltlont  of  taction  on«,  not  laai  than 
twvnty-flv*  alUlon  doltari  thall  ba  axpvndad  for  tha  plant,  dailgn,  conttruc- 
tlon  and  raconatruct Ion  of  atata  highway  Routa  1^6.  and  for  tuch  othar  pur- 
poaat  at  tha  department  aay  deter»lna. 

SECTION  67.  Section  8  of  chnptar  859  of  tha  acta  of  197S  la  haraby 
•■ended  by  itrlklng  out  paragraph  (</),  aa  aaendcd  by  aectlon  9  of  chapter^  571 
of  the  acta  of  1960.  and  inserting  in  place  thereof  tha  following  paragraph:* 

id)  a  aua  not  to  exceed  three  ■illlon  five  hundred  thousand  dollara  for 
the  functional  replacement  of  the  Worcester  YMCA,  Creendala  Iranch,  and  for 
•  uch  other  purpoaei  at  the  d^pertinent  may  de^eTrjaina. 

SECTION  6B.  Iten  6000-3200  of  aectlon  2  of  chapter  199  of  tha  acta  of 
1976  it  hereby  a»end»>d  by  Inserting  after  the  vorda  "aeventy •  f Iva",  in  Una  3, 
the  words*  or  for  purposes  of  Implementing  the  provltlont  of  aectlon  algh- 
teen  of  chapter  alght  hundred  and  eleven  of  the  acta  of  nineteen  hundred  and 
alghty-f Ive. 

SECTION  69.  Section  3  of  chapter  3^6  uf  tha  acta  of  1977  Is  haraby 
amended  by  Inserting  after  the  word  *'branchl  ines"*.  In  Una  7,  tha  worda:*  or 
for  purposes  of  lP>plem«nt ing  the  provlalona  of  aectlon  eighteen  of  chapter 
alght  hundred  and  eleven  of  the  acta  of  nineteen  hundred  and  alghtyflva. 

SECTION  70.  Section  2  of  chapter  356  of  the  acta  of  1977  it  hereby 
amended  by  striking  out  clause  {/)  and  Inserting  In  place  thereof  the  follow- 
ing clause ! * 

iJ)  An  amount  not  to  exceed  forty  per  cant  in  aacaas  of  tha  weount  datar* 
alned  aa  tha  fair  market  value  of  the  Church  of  tha  Nativity  in  tha  city  of 
Chicopea  aa  determined  by  the  real  estate  revi»w  board,  to  ba  applied  toward 
tha  functional  replacemf>nt  of  aald  church,  and  for  such  other  purpoaaa  aa  the 
department  may  determine. 

SECTION  71.  Chapter  800  of  the  acta  of  1977  la  haraby  *Mndad  by  Inaart- 
ing  after  the  word  **tranaportat  ion*",  in  Una  19,  tha  verdsi*   |  and 

(c)  any  portion  of  the  sms  described  ir\  clauaaa  (a)  and  (b)  for  purposes 
of  implementing  tha  provliient  of  aactlon  aighteen  of  chapter  eight  hundred 
end  eleven  of  tha  acts  of  nineteen  hundred  end  alghtyflva. 
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SECTION  72.  I.ctloo  U  of  |  c^^*^  2'°  f'S^  •'*^  "*'  ""  ^  h«r«bT 
^nd*d  by  ttrlkUg  out  claiua  (rf),  «•  aaandxi  by  (action  12  of  chapiar  S70  of 
th«  acta  of  1980,  and  lniartln|  In  placa  tharaof  tha  folloulng  clauaa:- 

(rf)  a  aua  not  to  axcaad  twalva  all  Hon  dollara  for  laprovaaant*  to  United 
Stataa  hlglway  Routa  1,  In  tha  city  of  ChaUaa;  provldad.  hovavar,  that  said 
lapfovascnta  ahall  not  procaad  until  auch  tlB«  aa  tha  dcpartaant  and  tha  Hat- 
•achuaatta  Port  Authority  hava  antarad  Into  an  agraaBant  provldlnt  that  aald 
authority  ahall  ralsburaa  tha  departsant  for  tha  parcantaga  of  aald  i*prova- 
■anta  for  which  auch  routa  would  hava  been  all(lbla  fro«  tha  federal  jovern- 
■ant  had  It  not  baan  conildarad  by  aald  federal  govarnBent  to  be  a  portion  of 
a  toll-facl llty  under  tha  provlaiona  of  section  129  and  301  of  Title  23  of  the 
United  Stataa  Code,  and  (or  auch  other  purpotai  aa  tha  departaent  may     datar- 

■  Ina . 

SECTION  73.  Section  *  of  chapter  *87  of  tha  acta  of  1980,  as  aost  recent- 
ly esended  by  section  39  of  chapter  811  of  the  acta  of  1985,  la  hereby  further 
amended  by  striking  out  the  flrat  aentanca  and  Inaertlng  in  place  thereof  the 
following  aentance:-  To  Beet  the  expend i tutea  necessary  in  carrying  out  the 
provisions  of  this  act,  the  atata  treaaurer  ahall,  upon  tha  requeit  of  the 
governor,  issue  and  sell  at  public  or  private  aala,  bonds  or  notes  of  the  cos- 
Bonwealth,  registered  or  with  interest  coupons  attached,  aa  ha  say  deea  beat, 
to  an  aiKJunt  specified  by  the  governor  froa  t  lae  to  t lae ,  but  not  asceedlng  In 
the  aggregate  one  hundred  and  forty  allllon  dollars. 

SECTION  7k.  The  first  paragraph  of  aaction  32  of  chapter  637  of  the  acts 
of  1983  is  hereby  aaended  by  striking  out  the  worda  "two  thousand",  inserted 
by  aaction  40  of  aald  chapter  811,  and  Inserting  In  place  thereof  the 
vorda : -   two  thousand  five  hundred. 

SECTION  75.  Said  flrat  paragraph  of  aald  (action  32  of  stid  chapter  t]7 
la  hereby  further  aaended  by  striking  out  the  last  sentaoca  and  Inserting  In 
place  thereof  tha  following  aentanca:-  The  aaount^ of  any  such  grant  shall  Dot 
exceed  two  hundred  ^houaand  dollars. 

SECTION  76.  Clauaa  (1)  of  aactloo  3  of  chapter  811  of  the  acts  of  1985  Is 
hereby  aaended  by  atrlklng  out,  in  Una  I,  tha  word  'five"  and  Inserting  In 
place  thereof  the  word:-  sis. 

SECTION  77.  Section  9  of  said  chapter  811  Is  hereby  amended  by  striking 
out.  In  line  6,  tha  ««5rd  'eighty- f iva"  and  inaertlng  in  place  thereof  the 
word'.-  elghty-sla. 
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SECTION  78.  Sactlon  23  of  tdd  cluptir  Bll  li  h«j»bjr  •••nd«<l  bj  ttrUInt 
out  th*  third  and  foucth  onKnoa  (nd  Inxitlnj  in  pl<c«  th*r*o(  th*  fpllow- 
ing  thf»«  ••nt»nt»i:-  S«ld  ••crstary  ihall  ■•k«,  and  (ro«  t laa  to  tl»«  r«- 
*!••.  (uld'llnaa  for  th>  ■llootlon  end  dUtrlbutlon  of  capital  aaalatanca 
funda  aada  avallabla  for  Ihla  purpoaa  aiMong  tha  rational  tranalt  autSarltlaa; 
providad.  howavar,  that  savanlyflva  par  c«nt  of  such  fundi  ahall  ba  axpandad 
only  for  projacta  for  which  tha  rrglontl  tranait  authoritlai  hava  agraaaanta 
vlth  tha  fadaral  govarnnrnt  providing  for  funda  of  at  laait  ona-half  of  tha 
•atiaaced  allglbla  coat  of  auch  projecti  or  for  axpanditurea  that  ara  pralial- 
nary  to  obtaining  fadatal  fundi;  and  provided,  futthar,  that  payvanti  to  ra- 
glonal  traniit  authoritiaa  undar  tha  proviiioni  of  thli  paragraph  ihall  ba  for 
tha  ralaiburaeacnt  of  actual  axpenaai  incurred  by  laid  regional  tranalt  author- 
itiei  on  projecti  eligible  undar  thli  paragraph,  axcept  that  regional  ttaniit 
authorities  shall  be  eligible  to  receive  a  direct  grant  under  this  paragraph 
if  the  regional  transit  suthotlty  cartlTlas  that  laid  grant  fundi  will  be  ob- 
llftated  within  ninety  days.  Said  lecretary  li  authorized  to  take  such  actions 
as  deemed  necessary  to  carry  out  the  provisions  of  this  section.  Said  aecra* 
tsry  shall  report  annually  to  the  house  and  icnata  co«eiitteei  on  waya  and 
■earn  on  tha  status  of  the  prograa. 

SECTION  79.  Said  chapter  til  la  hereby  further  aeiended  by  inserting  after 
aaction  *»2    tha  following  aection:- 

.^•cCjon  42A.  The  connlssioner  of  tha  aiet  ropol  itan  dlatrlct  comlssion  nay 
cipend  Monies  authorized  in  section  one  for  axpendltura  by  tha  aetropolltan 
district  coemisslon,  for  the  acquisition  and  inproveiaant  of  support  facilities 
to  provide  for  the  Maintenance,  security,  protection  and  iaprovcaent  of  aatro- 
polltan  parkways,  bridges  and  adjoining  propcrVlas. 

SECTION  80.   Itera  7518-7871  of  aectlon  21  of  chapter  206  of   tha   acta   of 
1^86   is   hereby  aiaended  by  inserting  after  tha  word  "aysteais".  In  Una  2,  th 
words:'   ,  and  also  including  th*  iaiprovaiacnt  of   parking   lots   and   aacurity 
lighting.  I 

SECTION  81.   Section  ]   of   chapter   2(2  of   tha   acta   of  1988  it  hereby 
aaendrd  by  inserting  after  tha  word  "of".  In  Una  (,  tha  aacond   tlB*   it   ap 
peara,  the  worda : -   aectlon  on*  of. 

SECTION  82.   Section  1   of   chapter   <}l  of  th*   acts   of  1988  la  hereby 
amended  by  striking  out,  in  line*  7  and  8,  tha  word*  "capacity  Dot   to  *xc**d 
flv*  hundred  aeeenty"  and  Intarting  lj\  place  theraof  th*  vorda:-   rat*d  capac 
Itjr  of  aaeen  hundred  and  fifty. 
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SECTION  83.  Said  chapter  tit  1*  hereby  furthtr  asandcd  bj  atrlklnt  e«t 
aactlon  2  and  Inaartlng  In  plac*  tharaof  tha  (ollowlnt  aactlon:- 

Stetjon  2.  Tha  raplacaaant  faclllt7  for  tha  Suffolk  county  houaa  of  cer- 
ractlon  praaantlj  at  Oaar  laland  ahall  ba  conitructad  within  tha  boundarlaa  of 
tha  follcmlng  alta,  tha  alta  baln(  tha  approx laat aly  alavan  and  ona-half  acra 
parcal  of  land  clrcusactlbad  aa  followa: 

Ba(lnnin(  at  tha  point  of  Intaraactlon  of  tha  aaitarly  Una  of  Iradston 
Straat  and  tha  aoutharly  Una  of  Parcal  1029-1  as  shown  on  tha  ward  aight  city 
of  Boston  assasaor's  plan  no.  6003; 

Thanca,  running  wastarly  along  tha  southarly  Una  of  Parcal  1029-1  across 
Iradston  Straat  to  Its  intaraactlon  with  the  wastarly  Una  of  Bradston  Straat; 

Thanca,  running  northcastar ly  along  tha  wastarly  Una  of  Bradston  Straat 
to  Its  Intaraactlon  with  tha  southarly  Una  of  tha  Soutbaast  Exprassway 
Southbound  Entrance  Raaip; 

Thanca,  running  aouthaast ar ly  along  tha  southarly  Una  of  tha  Southeast 
Expressway  Southbound  Entrance  Raaip  to  Ita  Intaraactlon  with  the  northerly 
line  of  South  Bay  Avenue; 

Thence,  running  westerly  along  tha  northerly  line  of  South  Bay  Avenue  to 
ita  intersection  with  the  westerly  line  of  Atkinson  Street; 

Thence,  running  southarly  across  South  Bay  Avenue  along  the  westerly  line 
of  Atkinson  Street  to  its  intersection  with  the  northerly  line  of  the  Boston 
Bridge  Service  Parcel  1027-9; 

Thence,  running  westerly  along  the  northerly  line  of  the  Boston  Bridge 
Service  Parcel  1027-9  crossing  Parcel  102(  to  Ita  Interaaction  with  the  east- 
•rly  line  of  Parcal  1029-2; 

Thence,  tunning  aoutharly  along  tha  easterly  line  of  Parcel  1029-2  becoa- 
Ing  the  easterly  line  of  Parcal  1029-1  to  ita  Intaraactlon  with  the  aoutharly 
Una  of  Parcel  1029-1; 

Thence  running  waatarly  along  tha  aoutharly ,1 Ina  of  Parcal  1029-1  to  tha 
point  of  beginning.) 

Tha  deputy  coeaisalonar  of  tha  dlvlalon  of  capital  planning  and  opera- 
tiona,  ahall  dataralna  the  location  of  the  replaceaent  facility  wlthia  aaid 
parcel,  the  praclaa  configuration  of  which  ahall  ba  daterained  by  aurvay  prior 
to  transfer  to  be  used  by  the  co—onwealth  for  the  purposaa  described  in  this 
act.  Said  deputy  coaaiaalonar  la  hereby  authorized  to  acquire  any  and  all 
property  herein  deacrlbed  by  purchaaa,  gift,  land   exchange,   aalnent   doaain. 
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!•«••  or  ethcrvld,  and  to  grant  *11  r«lit«d  ••••■•nti  n*c*tt*r7  for  utllltlta 
and  ro«d  accasi.  Th«  Undi  within  itld  p«re«l  th«t  •!•  acqulrad  by  th»  dapucy 
ce<Mli«lonar  ara  not  aubjact  to  tha  llcanalnj  raqulraaanti  aatabllahad  by 
chaptar  nlnacyona  e(  tha  Canaral  Lava  parttlnlni  to  conatruetlen  on  (oraarly 
auba>ar|ad  tldaUnda. 

Tha  city  of  toaton  la  haraby  authetliad  and  dlraetad  to  tranafar,  for  nom- 
inal conaldaratlon,  tltla  to  tha  coM>on«aalth,  Id  daad  approvad  aa  to  form  by 
tha  attornay  ganaral,  to  all  proparty  OMnad  by  aald  city  vlthln  tha  boundarlaa 
of  tha  parcal  bataln  daacrlbmJ  that  la  raqulrad  by  tha  daputy  coaalaalonar 
purauant  to  thla  aactlon,  and  to  dlacontlnua  ai  public  hlghwaya  tha  wcatarly 
portion  of  South  lay  Avanua  froa  Bradaton  Scraat  to  Atklnaon  Straat  and<alao 
tha  northarly  portion  of  Bradaton  Etraa't  (jem  Farcal  1029-1  to  South  Bay  Ava- 
nua to  tha  axtant  raqulrad  for  tha  purposaa  daacrlbad  in  thla  act  at  datar- 
■Inad  by  aald  daputy  conalaalonar. 

SECTION  t4.  Tha  aacond  paragraph  of  aactlon  f  of  aald  chaptar  (SS  la 
haraby  anandad  by  atrlklng  out,  in  Una  3,  tha  worda  "an  Octobar,  ninataan 
hundrad  and  alghty-nlna"  and  Inaartlng  In  placa  tharaof  tha  votda:-  a  Dacaa- 
bar,  ninataan  hundrad  and  nlnaty-ona. 

SECTION  85.  Sactlon  32  of  chaptar  iH  of  tha  act!  of  1917  la  haraby 
aaandad  by  adding  tha  followlnf  paragraph:- 

To  anaura  opan  and  unlaipadad  public  accaaa  to  any  of  tha  parklanda  ac- 
qulrad  undar  thla  aactlon,  tha  coonlaalonar  of  tha  aialropolltan  dlitrlct  con- 
■  laalon  ahall  hava  tha  authority  to  taka  by  aKinant  donaln.  In  coamunltlaa 
with  a  population  of  ona  hundrad  thouaand  or  aora,  prlvata  or  public  proparty. 
Including  public  waya,  adjacant  to  aald  parklanda;  provldad,  hovavar,  that 
aald  authority  grantad  to  aald  conalaalonar  undar  thla  (action  ahall  axplra 
thraa  yaara  froa  tha  affactl*a  data  of  thla  act. 

SECTION  S6.  Sactlon  49  of  chaptar  iH  of  tha  acta  of  1987  la  aiaandad  by 
atrlklng  out.  In  Una  9,  tha  vorda  "ba  allglbla  to",-  by  atrlklng  out,  In  Una 
13,  tha  worda  "ba  allglbla  for"  and  Inaortlng  In  placa  tharaof  tha  word  "ra- 
ealva",-  and  by  atrfklixg  out  tha  fourth  aantanca  and  Inaartlng  In  placa  thara- 
of tha  following  aantanca:-  Any  aaount  taiaburaad  to  a  aunlclpallty  undar 
thla  aactlon  ahall  not  ba  conaldarad  in  tha  dataralnatlon  of  aunlclpalltlaa' 
coata  and  ravanuaa  for  tha  purpoaa  of  racoaaandlng  local  aid  aaeunta. 

SECTION  (7.  Said  chaptar  584  la  haraby  furthar  aaandad  by  inaartlng  aftar 
aoctloa  49  tha  following  aactlon: - 

Stetlon  *9A.  Ceata  attributabla  to  tha  Inatallation  of  acid  gaa  acrubbora 
ahall  lacluda  but  aot  b«  llaltad  to  any  soolaa  axpMdad  by  Bualclpalltlaa  to 
tranaport  ai>d|dlapoaa  of  aoUd  waato  dua  to  any  taaporary  ahutdowa  of  a  aoUd 
-.«.  rl«t  for  th.  lnat.llatlo«  of  atatu.ory  .-,«.at.d  acid  Ma  acrubbora 
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PRPeiy.BTA    DEED 
MASSACHUSETTS    BAY   TRANSPORTATION   AUTHORITY 

DEED 

MASSACHUSETTS  BAY  TRANSPORTATION  AUTHORITY,  a  public  body 
corporate  and  politic  ar.d  a  policlcal  subdivision  of  the 
Conironwealth  of  Massachusetts,  organized  and  existing  pursuant  to 
Chapter  161 A  of  the  Massachusetts  General  Law  as  amended,  with 
offices  at  Ten  Park  Plaza.  Boston,  County  of  Suffolk, 
CooDonwealth  of  Massachusetts,  for  consideration  of  one  dollar 
paid  hereby  grants  to  the  City  of  Boston,  a  ruuntclpal  corporation 
of  said  CoTBinonwealth  with  offices  at  City  Hall,  Boston,  County  of 
Suffolk,  Commonwealth  of  MassachusettB ,  all  of  its  right,  title 
and  interest  In  and  to  the  air  space  corawenclng  thlrty-flvt  feet 
above  the  highest  elevation  of  the  surface  of  the  land 
herftlnafter  described,  being  more  particularly  described  aa  that 
volume  of  space  lying  above  the  horltontal  plane  at  an  elevation 
of  46.9  feet  above  mean  aea  level  aa  defined  by  the  National 
Geodetic  Vertical  Datum  of  1929  within  the  vertical  planes  of  the 
perimeter  of  two  parcels  of  land,  bounded  and  described  as 
follows : 

Parcel  One; 

A  certain  parcel  of  land  situated  in  the  City  of  Boston, 
Suffolk  County,  Massachusetts,  bounded  and  described  as  follows: 
Parcel  A1  :   Beginning  at  a  point  (P101)  205.91  feet  northwest  of 
the  Causeway  Street  streetline  and  along  the  westerly  side  of 
Accolon  Way;  Thence  running  Along  the  northwest  .«;ide  of  the  arena 


5:3*^-52' -22"W  a  disrance  of  318.27  fee:  to  a  point  (P102);  Tnenc* 
turning  and  running  N36°-07 ' -38'V  a  dis:ance  of  15.00  feec  to  a 
potnc  (PI  03);  Thence  turning  ^nd  running  S78°-49 ' -49"W  a  distance 
of  77,95  feet  to  a  point  (P104);  Thence  turning  and  running 
N36^-05' -IS'W  a  distance  cf  100.00  feet  to  a  point  (P105);  Thence 
turning  and  running  S53°-5A ' -^2"W  a  distance  of  159.90  feet  to  a 
point  (PI  06);  Thence  turning  and  running  N36"-03'  04"W  a  distance 
of  103.81  feet  to  a  point  (P107);  Thence  turning  and  running 
N53°-55'-16"E  a  distance  of  125.31  feet  to  a   point  (P108);  Thence 
turning  and  running  S36°-04 ' -44"E  a  distance  of  10.00  feec  to  a 
point  (PI  09);  Thence  turning  and  running  N53°-55' -1 6"E  a  distance 
of  108.89  feet  to  a  point  (P1 10);  Thence  turning  and  running 
N'35°-57'-02"W  a  distance  of  34.00  feec  to  a  point  (Pill):  Thence 
turning  and  running  N53°-55' -1 6"E  a  distance  of  214.54  feet  to  a 
point  (Pn2);  Thence  turning  and  running  N36°-03' -45"W  4  distance 
of  18.89  feet  to  a  point  (P1 13):  Thence  turning  and  running  N54°- 
09'-53"E  a  distance  of  94,13  feet  to  a  point  (P114);  Thence 
turning  and  running  S36°-03' -32"E  a  distance  of  135.07  fete  to  a 
point  (PI  15);  Thence  turning  and  running  N53°-54' -58"E  a  distance 
of  6.00  feec  to  a  point  (PI  16);  Thence  turning  and  running  S36°- 
03'-32"E  a  distance  of  158.84  feet  to  the  point  (P101)  of 
beginning;  containing  119,781+  square  feet  of  land.   The  above 
parcel  is  shown  on  a  plan  entitled  "UND  ACQUISITION  PUN  CITY  OF 
BOSTON  SUFFOLK  COUNTY"  prepared,  on  behalf  of  the  Massachusetts 
Bay  Transportaclon  Authority,  by  PB/SS  Joint  Venture  dated 
January  29,  1988.   See  Book  Q ,  Page 


•  .c/: 


Parcel  Tvo; 

A  certain  parcel  of  land  isituaced  In  the  City  of  Boston, 
Suffolk  County,  Massachusetts,  bounded  and  described  as  follows: 
Parcel  A2 ;   Beginning  at  a  point  (P102)  on  the  northwest  side  and 
318.27  feet  frora  a  point  (P101)  which  is  along  the  westerly  side 
of  Accolon  Way;  Thence  and  running  along  said  arena  S53^-52 ' -22"W 
a  distance  of  1A2.21  feet  to  a  point  (PI  17);  Thence  turning  and 
running  N36°-05 ' -1 5"W  a  distance  of  109.94  feet  to  a  point 
(P1 18);  Tnence  turning  and  running  S53°-54' -42"W  a  distance  of 
88.42  feet  to  a  point  (PITS);  Thence  turning  and  running  N36°-03' 
04"W  a  distance  of  38.00  feet  to  a  point  (P106);  Thence  turning 
and  running  N53'^-54' -42"E  a  distance  of  159.90  feet  to  a  point 
(P105);  Thence  turning  and. running  S36°-05' -1 5"E  a  distance  of 
100.00  feet  to  a  point  (P104);  Thence  turning  and  running  N78°- 
49'-49"E  a  distance  of  77.95  feet  to  a  point  (P103);  Thence 
turning  and  running  S36°-07'  38"E  a  distance  of  15.00  feet  Co  the 
point  (PI  02)  of  beginning;  containing  16,159+  aquare  feet  of 
land.   The  above  parcel  is  shown  on  a  plan  entitled  "LAND 
ACQUISITION  PLAN  CITY  OF  BOSTON  SUFFOLK  COUNTY"  prepared,  on 
behalf  of  the  Massachusetta  Bay  Transportation  Authority,  by 
PB/SS  Joint  Venture  dated  January  29.  1988."   See  Book-? ,  Page 

Together  with  the  right  to  construct,  use  and  icaintaln  in 
the  parcels,  upon  such  terns  and  conditions  as  may  be  approved  by 
Grantor,  such  structural  nerabers,  lobbies,  or  service  areas  as 


may  be  reasonably  necessary  to  provide  direct  support  for  and 
accesa  co  any  buildings  to  be  built  in  said  air  space,  Including 
easeraenca  for  pedestrian  and  vehicular  access  and  service  core 
requireraentfi . 

Reserving  to  the  Grantor  the  right  to  penetrate  fiaid  air 
space  as  reasonably  required  for  ventilation  and  s ignallration. 

For  title  reference,  see  Order  of  Taking  of  City  of  Boston, 
recorded  in  Suffolk  Deeds  Book  8^88.  page  49,  and  deed  frota  City 
of  Boston  CO  Boston  Redevelopment  Authority  recorded  in  Suffolk 
Deeds  Book  10276,  page  94.         ^ 

IN  WITNESS  WHEREOF,  on  the  31  day  of   Ilsy     .  1980,  the 

Massachusetts  Bay  Transportation  Authority  has  caused  this  deed 

to  be  executed  by  Its  General  Manager,  duly  authorized. 

MASSACHUSETTS  BAY 
Tfc^'SP.ORTATION/ AUTHORITY 


Appr 


.•co'  'forn: 


Walter  B,  Prince, 
General  Counsel 


V 


aaes   F^    O'Leary,     ^ 
er 


Jaaes   F,.    0'Le< 
jGeneral\Manag( 


.   4 


COKMOKwEALTH    OF   >1ASSACHUS  "CTTS 


jlk.98 . 


i:ay   31  ,    1988 


in  personfilly  appeared  before  oe  the  above-r.ar.i 
.  O'Leary         ,  who  executed  che  foregoir.j 


•  r,  £-  e  d 
:y  ,  who  executed  che  foregoir.g  Lr.struner.i 

.If  of  che  Maseachusects  Bay  Transporraclor.  Auchoricy,  and 
ledged  che  same  co  be  che  free  ace  £nd  deed  of  said 
icy,  .  -J 


Nocarj  Publ-i^ 
Girer.ory  C.  ?l:.-nn 


Cofflmtssion  Expires 


;ril  21,    1990 
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Fa  2  II  27  W  '89  Massachusetts  bay  transportation  authority 


f' 


WHEREAS!   The  Board 
Transportation  Authority, 
political  subdivision  of 
established  by  General  La 
the  purpose  of  providing 
facilities  for  public  use 
Commonwealth  and  for  the 
may  be  necessary  in  conno 
and  in  accordance  with  th 
161A,  Section  3(o),  and  i 
General  Laws,  Chapter  79, 
Authority  parcels  of  land 
Boston,  County  of  Suffolk 


Order  of  Taking  MBTA  No.  375 

City  of  Boston 

Suffolk  County  141 


of  Directors  of  the 
a  body  politic  and 
the  Commonwealth  of 
w8,  Chapter  161A,  de 
and  improving  mass  t 
in  the  City  of  Bost 
purpose  of  performin 
ctlon  therewith,  und 
e  provisions  of  Gone 
n  accordance  with  th 
to  take  for  and  on 
or  interests  in  Ian 
in  said  Commonwealt 


Massachusetts  Bay 

corporate  and  a 

Massachusetts 

ems  It  necessary  for 

ransportat Ion 

on  in  said 

g  such  other  work  a* 

er  the  power  granted 

ra  1  Laws,  Chapter 

e  provisions  of 

behalf  of  the  said 

d  In  the  City  of 

h. 


AND  WHEREAS,  the  said  Directors  deem  It  necessary  for  such 
purposes  to  take  certain  Interests  in  land  located  in  Boston, 
Suffolk  County,  Massachusetts,  and  described  as  follows) 

A.  Parcel  Taker,  in  Fee  Simple  Absolute 

1.)   Parcel  No.  P-2  consisting  of  10,554+  square 
feet.  ~ 

Said  parcel  P-2,  being  shown  on  Plan.No.  95300,  titled  'Land 
Acquisition  Plan,  City  of  Boston.  Suffolk  County*  dated  December 
19,  1988  as  prepared  by  Norman  Irving  Lipsltt  which  plan  Is 
rtcorded  hsrtwlth. 

B.  Parcel  Taken  In  Fee  with  Resorvatlon  of  Air  Rights 

1.)   Parcel  No.  P-27  consisting  of  6,200+  aqu«r« 
feet  "" 

Said  parcel  P-27,  being  shown  onJ>aan  No71;95300,  titled 
■Land  Acquisition  Plan,  City  of  Boston,  Suffolk  County*,  datsd 
December  19,  1988  as  prepared  by  Norman  Irving  Lipslti  which  plan 
Is  recorded  herewith. 


0»4lW 


C.      Parcel   In   Which   A  Temporary   Construction 
Easement    Is  Taken 

1.)      Parcel  No.   T-26A  consisting  of   18,240+ 
■quars   C««t.  ~ 


15345    324 

Said  parcel  T-26A,  t>«lng  shown  on  Plan  No.  95300,  tltlad 
•Land  Acquisition  Plan,  City  of  Boston,  Suffolk  County*,  dated 
December  19,  1988  as  prepared  by  Norman  Irving  Llpsltz  which  plan 
is  recorded  herewith. 

For  title  to  all  parcels  referenced  above,  see  Suffolk 
County  Registry  of  Deeds,  Book  9SS4,  Page  320,  and  Book  14909, 
Page  312. 

WHEREFORE  VOTED: 

1.)   That  Parcel  P-2  be  and  hereby  Is  taken  in  fee  simple 
absolute  by  the  Board  of  Directors  on  behalf  of  the  Massachusetts 
Bay  Transportation  Authority  for  the  purposes  set  forth  above, 
under  the  power  granted  the  said  Authority  by  General  Laws, 
Chapter  161A,  Section  3(o),  Chapter  79,  and  by  virtue  of  every 
other  power  said  Massachusetts  Bay  Transportation  Authority 
hereto  enabling. 
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is  taken  in  fee  simple 
6  to  the  property  owner 
he  Massachusetts  Bay 
s  set  forth  above  under 
General  Laws,  Chapter 
irtue  of  every  other 
ion  Authority  hereto 

shall  commence  thirty- 
ion  of  the  surface  of 
ng  highway  easement. 


3.)   That  a  Temporary  Construction  Easement  for  sixty  (60) 
months  with  a  reservation  of  air  rights  to  the  property  owner  in 
Parcel  T-26A,  consisting  of  18,240+^  square  feet,  be  and  hereby  le 
taken  by  the  Board  of  Director  on  behalf  of  the  Massachusetts  Bay 
Transportation  Authority  for  the  purposes  set  forth  above  under 
the  power  granted  the  said  Authority  by  General  Laws,  Chapter 
161A,  Section  3(o),  and  under  General  Laws,  Chapter  79,  and  by 
virtue  of  every  other  power  said  Massachusetts  Bay  Transportation 
Authority  hereto  enabling.   Said  air  rights  so  reserved  shall 
commence  thirty-five  (35')  feet  above  the  highest  elevation  of 
the  surface  of  said  parcel,  subject  to  the  existing  highway 
eascnent.  ^ 

4.)   For  damages  sustained  by  persons  in  their  property  by 
reasons  of  the  aforesaid  taking,  the  Board  of  Directors  hereby 
makes  the  following  award: 
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Parcel    Number 


Award 


Supposed   Owner 


Fee   Simple   Absolute 

p. 2  52,100,000 


Fee  Simple  with  Reaervatlon 
of  Air  Rights 


P-27  $248,000 

Temporary  Construction  Easement 
with  Reservation  of  Air  Rights 


T-26A  S277,000 


The  General  Hospital 
Corporation  or  The 
Massachusetts 
General  Hospital 

The  General  Hospital 
Corporation  or  The 
Kassachusetts 
General  Hospital 


The  General  Hospital 
Corporation  or  The 
Massachusetts 
General  Hospital 


/ 


5.)   The  Treasurer,  under  the  provisions  of  General  Laws, 
Chapter  79,  is  hereby  authorized  to  add  to  the  above  award 
interest  at  10%  per  annum  from  the  date  of  the  recording  of  this 
order  of  taking  to  the  date  of  payment,  such  sum  to  be  determined 
by  the  General  Counsel  and  to  be  stated  specifically  on  the 
voucher  for  which  the  check  in  payment  of  this  amount  Is  to  be 
Issued. 

6.)   The  Treasurer,  under  the  provisions  of  General  Laws, 
Chapter  79,  is  hereby  authorized  to  pay  an  amount  representing  an 
apportionment  of  real  estate  taxes  on  the  fee  acquisition  for  the 
portion  of  the  fiscal  year  ensuing  after  the  date  of  recording  of 
this  order  of  taking  and  for  the  entire  following  fiscal  year  if 
the  property  it  acquired  between  January  1  and  June  30  inclusive 
of  •  year. 


■  >«- 


Ord«rT«klngNo.370 


Jsit::^i;;^'^%^•'^'v-'^■■^ ' 


t; 
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IN  WITNESS  WHEREOF,  WE,  the  undersigned  Director*  of  the 
Massachusetts  Bay  Transportation  Authority,  hereto  set  our  hands 
this  fourth        day  of  January     In  the  year  nineteen  hundred 
and  eighty-nine. 

Executed  as  a  sealed  Instrument* 


MASSACHUSETTS  BAY  TRANSPORTATION 
AUTHOKITy 


By   ■  ^/"^-M^ 


A 


Frederick  P.  Salvucct,  chairman 


Melba  F.  Hamilton 


William  F.  lirvin 


^dith  H.  Robblns 


i^t^Ojva# 


J^mes  E.  Smith 


Scott  N.  Stearns,  Jr 
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MASSaCHUSETIS    bay    TRASSVORTATIOS    AUTHORfPY- 

ORDER    OF    TAKINl; 
MBTA    NO.    3'44  ^ 
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Irectors  of  the  Mjssdchuse t ts  Bay 
body  pDlitic  and  corporate  and  a 
Commonwealth  of  Massachusetts 
Chapter  IfclA,  deems  It  njcessdry  for 
extending  mass  transportation 
the  City  of  Boston  in  said 
pose  of  performing  such  other  work  as 
on  therewith,  under  the  power  granted 
Laws,  Chapter  161A,  Section  3(o),  and 
sions  of  General  Laws,  Chapter  79,  to 
id  Authority  interests  in  land  in  the 
ffolk  in  said  Commonwed 1 th. 


deem  it  necessary  for  such 

cerjdin  parcels  _of  land 
shown  as Parcel 
of  land  and 

of  land  on 


AND  WHEREAS,  the  said  Directors 
purposes  to  con(  1  ra  its  r  lights  lri_  r,wn  (?) 
at  or  nejx--Xjjjrew53?::::^u_geL  <)'n3  The  CharleT  Kiver 
NST  con tdining  appr oximj te ly  166,^59  square  feet 
Parcel  NSw  contdintng  approximately  AG, 597  square  feet 
a  set  of  two  (2)  plans  prepjred  by  Bryont  Associates,  Inc., 
entitled  "Massochuse t ts  Bay  Transportation  Authority,  North 
Station  Transportation  Improvement  Project,  Contract  No.  120-003, 
Ldnd  Acquisition  Plan,  City  of  Boston,  Suffolk  County,  Scale: 
i"-40',''  dated  March  21,  1986.  /Tr  -hH,^    j.^  e^^t.    e9i%   ^^. 

WHEREFORE,  VOTED: 


•si-ar 


1)  That  Parcel  NSl,  together  with  all  trees  and  structures 
thereon,  and  all  appurtenant  rights,  be,  and  It  hereby 
is,  i-iken  in  fee  simple  absolute,  but  excepting  froo 
this  taking  all  existing  easements  of  record. 

2)  That  an  easesent  in  Parcel  NSA  for  the  purpose  of 
vehicular  ana  pedestrian  A£CeSs,  appurtenant  to  said 
Parcel  NSl  and  other  lands  owned  by  the  Massachusetts 
Bay  Iranspor la tion  Authority,  Is  hereby  taken, 
including  the  right  to  excavate  and  penetrate  the 
Parcel  for  the  purpose  of  inspecting,  nalntalnlng , 
repairing,  or  replacing  the  subway  structure  under 
Parcel  NS4;  but  subject  to  all  existing  easeaents  and 
rights  of  abutters  to  the  extent  not  Inconsistent  with 
the  easesient  here  taken. 

3}  These  takings  are  oade  for  the  purpose  of  conflralng 
title  and  rights  In  Massachusetts  Bay  Transporta tloo 
Authority,  as  set  forth  herein. 


,  1 


y^ 


:■: 


:  i\ 


I  ii 
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4)        For   daoages    aastalned    by   persons    in    their   property 
reason   of    the    aforesaid    takings,    the    Board    hereby  ■ 
the   following    award: 

Award  Parties   Whose    Interests 

hay    Be    Affected 

0  One    Fifty   Associates    Trust 

and/or   One   Forty   Associatesi 
Trust   and/or   Owners    Unknown 

IN   WITNtSS   WHEREOF,    WE,    the    undersigned    Directors    of    the 
Massachusetts   Bay   Transportation  Authority,    hereto   set   our   han> 
this    lith    day   of  October  in    the   year    nineteen   hundred   and 

eighty-s  ix. 


Executed   as   a    sealed    instrument. 


massachusetts  bay 
-jkansportatios  authority 


Frederick'   P.    Salvucci 
Cha  Iriaan 


X 


Melb^j    Hamilton 


I 


Uil  Iiast  F.    Irvin 
Judith   H.    Robbins 


\lr^-/'K.i 


'  ri 


\james    EI    Smith 


;-i" 
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(v. 


^' 


Arp©vtotK.  (cL 


COTTMO    5TRCCT 


^^ **^ T\ 
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KASaJyCHUSnTS  BAY  TRANSPOFCTATION  ALTHORIT^" 

".'  ^    I  ssPK'BS 

Order  of  Ta)djig  KBTA  No.   318 
City  of  Boston  ..  .    .  - 

Suffolk  CCrjnty  \  ^  ^,'  !_,>></ 

,,r:-.    .       '-^ 

KiiElRE/iS:     The  Board  of  Directors  of  the  Massachusetts  Bay  Transportation 
AJthoraty,   a  body  politic  and  corporate  and  a  political  subdivision  of  the 
OcmDnv.ealth  of  Kassachusctts  established  b>'  General  Law's,  Chaotcr  16LA,  deoTB 
it  nocess<ir\-  for  the  pjxpose  of  providuTo  arvd  extending  r^ass  tra-.sportation 
facilities  for  public  use  in  the  City  of  Boston  in  said  Ccmonwealth  ard  for 
th;  purpose  of  perforrruivg  such  othor  work  as  ruy  be  neccssar>'  in  connection 
therewith,   under  the  pcwcr  granted  to  the  Authority  b\'  Gereral  Lavs,  Chapter 
161A,   Section  3(o),  end  in  accordance  with  the  pro\'isions  of  General  Lavi-s, 
Chapter  79,   to  take  for  and  on  Lchnlf  of  the  said  Authority  parcels  of  land 
or  interests  ui  land  in  the  City  of  Boston,  County  of  Suffolk  in  said 
CDTTTDnwcalth. 

AND  WJEREAS,   the  said  Directors  deem  it  necessary  for  such  purposes  to 
take  interests  in  land  located  in  Boston,  Suffolk  Count-y,  tessachusetts, 
bounded  and  described  as  follows: 

FEE  /urO-ISITlCN 
P/^rCEL  A 


Beginning  at  point  "P103"  the  rost  southerly  point  of  the 
parcel;   thcnoe  running  N33°-59'-03"W  one  hundred  fifty-seven 
and  twelve  hundredths   (157.12)   feet  to  a  point  "PlOO";  thence 
turning  and  running  N53''-56'-28"E  fifteen  amd  zero  hurviredths 

.    (15.00)   feet  to  point  "PlOl"  the  last  two  courses  beginning  by 
land  now  or  fonrcrly  of  the  Massachusetts  Day  Transportatit.n 
Authority;  thence  turning  and  running  S35°-59'-03"E  one  hur.dred 
fifty-five  and  ninety-six  hundredths   (155.96)   feet  to  the  point 
"PlO-l";  thenoe  turning  and  running  S-;9''-32'-13"W  fifteen  and 
five  hundredths   (15.05)   feet  to  the  point  of  beginning  of  said 

-  point  "P103"  the  last  two  courses  beginning  by  land  now  or 
formerly  of  The  HO  Ttust. 

Containing  two  thous^md  three  hundred  fortj'-eight   (2,348)   square 
feet  of  land  rore  or  less  as  shcvn  on  the  plan  entitled  Land 
AoguisiticMi  Plan,  City  of  Boston,   Suffolk  County,  Plan  No. 
LB-86160  as  prepared  by  Bryant  Associates,   Ire:,   for  the 
Jtessachusetts  Bay  Transportation  Authority  dated  May  31,  1984. 

v.-    Ft>r  title  reference  see  Suf folic  County  Registry  of  Deeds,  Book 
5.V  ^'U354,  Page  114.  ■  ■-- ^ 

■^^^l    ■:■*-•-■  '   -  PARCEL  B   •        ;.■'=-  ■;-•- 

Beginning  at  point  *P103"  the  nost  westerly  point  of  the 
parcel;  thenoe  running  N49*-32'-13"E  fifteen  and  five  hundredths 
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(15.05)   feet  to  point  'PIO*-;  ttenoe  tumiji;  and  running 
^^!I"5?.'~5^"^  ^^  hundrxsd  eighty-nine  and  nincty-throc  hundredths 

(289.93)   feet  to  point  'PIOT  the  last  two  courses  beginning  by 
laj^  norf  or  fonrcrly  of  The  140  Trust)   thcrcc  turning  and  running 
by  land  new  or  fonxerly  of  the  City  of  Bostcn  and  Massachusetts 
Bay  Transportation  Authority  S5<«-09'-53"K  fifteen  and  zero  hun- 
dredths   (15.00)    feet  to  point   "P106-;   thencx  turning  and  running 
.by  land  not.'  or  formerly  of  the  Niissachusctts  Bay  TransporLaticn 
Ajthority  K35'-59'-03-W  tw  hundred  eighty-eight  and  seventy-two 
hundredths    (288.72)   feet  to  the  point  of  begin-iing  of  said  point 

containing  four  thousand  three  hundred  forty   (4,340)    square  feet 
of  land  nore  or  less  as  sho-ji  on  the  plan  entitled   "Land  Acquisition 
Plan,   City  of  Boston,   SuffoUc  County,   Plan  No.   LB-86160"  as  prepared 
by  £ir>'ant  Associates,    Inc.    for  the  Massachusetts  Boy  Transports ticn 
Authority  dated  May  31,   1984. 

ror  title  reference  see  SuffoUc  County  Registry  of  Deeds,   Book  11354 
Page  114.  ' 

WERiTORE  VOTH): 

^'  "I^t  Paroels  A  and  B  together  with  all  trees  and  structures  thereon 
f™  fPPurtenanoes  thereto,  be  and  they  hereby  are  talcen  in  fee  sirnjle  absolute 
ty  the  Board  of  Directors  on  behalf  of  the  Massachusetts  Bay  Transportation 
Authority  for  the  purposes  set  forth,  under  the  power  granted  the  said 
Authority  by  General  Laws,  Chapter  161A,  Section  3(o),  and  under  General 
l^ws.  Chapter  79,  and  by  virtue  of  every  other  power  said  Massachusetts  Bay 
Tiransportation  Authority  hereto  enabling.  ■ 

2)  Ftor  damages  sustained  by  persons  in  tJ^ir  property  by  reason  of  the 
aforesaid  taking,  the  Board  of  Directors  hereby  roaJtas  the  follov.-ing  award: 


•f^ 


-'-'.'r 


Parcel  Nunber 

A  and  B 
Supposed  Owner 


Award 


$170,000.00 


.V<S^ 


::v-]^t 


.^i'. 


•f*--- 

»<■: 


.....  ..  T^  140  Trusty,and/or  .  •■    - 

'  150  Associates -mist, /6^,i  r  <Sito-»„^  fc.««/ ;«»*:  ..M^^^W^ « 

3)  The  Tteasuner,  under  the  provisions  of  Gei^ral  Laws,  Qiapter  79,  is 
hereby  authorized  to  pay  an  arount  representing  an  apporticnrent  of  real 
estate  taxes  on  the  fee  aoquisiticn  for  the  portion  of  the  fiscal  year  sub- 
■equent  to  the  date  of  recording  of  this  onfer  of  ta)ting  and  an  additional 
■icunt  equal  to  the  tax  assessed  against  the  property  for  t>K  ensuing  fiscal 
year,  if  the  taking  is  made  between  January  first  and  June  thirtieth 
inclusive. 
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IN  wrriSS  JVHERDCF,  VC.   tiie  undersigned  Directors  of  the  Vassachusetts 
Bay    Transport-ation  AutJTority,  hereto  set  our  hands  this  Ist     day  of  May 
in  the  year  nuieteen  hundred  and  eighty-five. 


Executed  as  a  sealed  Instrorent. 


MftSSACHLEETTS  BAy  TRKEPOKTATja; 

ALmoRmr 

Frederick  P.  Salvcicci,  Chairmaji 
Melta  F.   Hamilton 


William  F.  Irvm 
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th  H.  Itobbins 


Ja-nes  E.  anith 


<J^^^l^  ^Z^s^J^^xi^ 


Scott  M.  Stearns,  Jr. 


Melissa  A.  Tillman 
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CCMMONWEAJLTH  OF  NiASSACHU SETTS 
SUFFOLK.  SS. 

RESOLUTION 

BE  IT  RESOLVED    by  the  Bo«ton  Redevdopmeit  Authority 
that  an  ORDER  OF  TAKING  dated        j-pp  ^       .p^.       relating  to 
portions  of  the  NORTH  STATION  URBAN  RENEWAL  AREA  be 
executed  and  nxade  a  pcrmanczc  part  of  these  proceedings,  a  copy 
of  which  the  Secretary  shall  cause  to  be  recorded  in  the  of&ce  of 
the  Registry  of  Deeds  for  the  CouKy  of  SuffoUu 

A  true  copy 


CERTIFICATE 

I  hereby  certify  that  the  following  names  constitute  the 
entire  membership  of  the  Boston  Redevelopmett  Authority: 


Robert  L.  FarreU 
Joseph  J.  Walsh 
James  K.  Flaherty 


William  A.  McDermott,  Jr. 
Clarence  J.  Jones 


A  true  copy 


ATTEST! 


r^<i> 


-) 


I: 
I-    ■ 


i 


'    ^'.•<--V. 


Secretary  of  the  Boston  Redevelopment  Authoz^t^  ;'  .. 


wp^' 


/ 


^0}  "iy-  ^'/^ 


^>s^^^ 


■rf>i*i  j- 


coM^:o^'^s^:ALTH  of  Massachusetts 


SUFFOLK,  ss. 


BOSTON  REDEVELOPMENT  AUTHORrTY 


ORDER  or  TAKINC 


ni. 


UTfEREAS,  the   Boston  Rcdcvelopmeit  Authority,   a  public  body 
politic  ond  corporate,   duly  organized  and  cziBtlng  pursuant  to  the  pro- 
visions of  MissachuBctts  General  Laws,   Chapter  121,   as  superseded 
and  amended  by  its  successor  Statute  Chapter  121B,   as  amended,  and 
having  its  principal  office  In  Boston,   Suffolk  Counly,   Massachusetts, 
in  pursuance  of  its  powers  as  set  out  in  said  laws  and  every  other 
power  thereunto  enabling  determined  that  the  area  or  areas  hereinafter 
described  within  the  City  of  Boston  constittite  a  substandard  and  decadent 
area  as  defined  in  Chapter  121B,  as  amended,   and  further  determined 
in  accordance  with  Sections  -tS,  46  and  48  of  said  Law  and  all  other 
powers  grartcd  by  said  Chapter  121B  that  a  project  for  the  assembly  and 
renewal  of  said  area,  hereinafter  called  the  North  Station  Urban  Renewal 
Area,   described  in  ANNEX  A,    ought    to    be    tindertaken    in    said 
City; 

WHEREAS,  on  May  22,   1980,  the  Redevelopmei*  Authority 
approved  and  adopted  an  Urban  Renewal  Plan  as  defined  In  Section  121B 
tor  the  renewal  of  said  area,   said  plan  being  ertlUed,   "North  Station 
Urban  Renewal  Plan"; 

WHEREAS,  the  Authority  acting  as  the  Planning  Board  of  said 

City,  the  City  Council  of  said  City  and  the  Department  of  Community 

Affairs  have  severally  approved  the  said  Renewal  Plan  and  project  and 

made  appropriate  findings  and  determinations  in  connection  therewith, 

all  in  accordance  with  the  provisions  of  law  Including  but  not  limited 

to  Chapter  121B; 

Vrl-iERE/J,  the  City  of  Boston  and  said  Redevelopmert 
Authority     have    entered  ino  an  agreemes,  dated     April    6,     1981, 


1  J  2  ^;  /     G  4  3 


I 


kixl  cBtitled,  "Cooperation  Agreement,  "  providing  ftmong  oUier  lhing» 
for  a  contribution  by  said  City  in  connection  with  the  carrying  oi£  and 
completion  of  said  Urban  Renewal  Plan: 

WHEREAS,   public  hearings  on  said  Urban  Renewal  Plan  and 
North  Station  Project  have  been  held,   after  due  notice,   including  public 
hearings  by  the   City  of  Boston  ; 

WT-JEREAS,   the  Redevelopment  Authority  has  determined  that  the 
taking  in  fee  simple  by  eminerc  domain  of  said  area,   as  hereinafter 
described,   is  necessary  and  reasonably  required  to  carry  out  the 
purposes  of  General  L^ws  Chapter  121B,   as  amended,   and  said  Urban 
Renewal  Plan; 

WHEREAS,  the  Redevelopment  Authority,   in  accordance  with 
the  provisions  of  Chapter  121B  as  amended,   of  said  Housing  Authority 
Law,  has  deposited  with  the  Mayor  of  the  City  of  Boston  security  to  his 
satisfaction  for  the  paymcrs  of  such  dannagcs  as  may  bo  awarded  in 
accordance  with  law  to  the  owner  or  owners  of  said  area,   as  required 
by  General  Laws  (Ter.  Ed.)  Oiapter  79,    section  40. 

NOW,  THEREFORE,  ORDERED  that  the  Boston  Redevelopment 
Authority,  acting  under  the  provisions  of  Chapter  121B  and  without 

Umiting  the  generality  of  the  foregoing  Section  48,   subparagraph  (b)  of  / 

^ 

—  ■  i 

General  1aw«  (Ter.  Ed.)  Chapter  IZIB.  and  all  other  authority  thereuito  ,' 

;.   .  •  ■  ';' 

enabling,  and  pursuant  to  the  applicable  provisions  of  General  I.,awt 
(Ter.  Ed. )  Chapter  79,  as  amended,  and  of  any  and  every  other  power 

r  -  ''' 

&Bd  authority  to  it,  grasted  or  implied,  herebyltakcs  for  itself  in  fee        -'  ' 
■imple  by  emineitt  domai 


nain/for  th 


e  purposes  hereinbefore  set  forth,  the 


area  or  area*  located  in  the  City  of  Boston  a*  hereinafter  described, 
including  all  parcels  of  land  therein,[together  with  any  and  all  easemerla 
and  rights  appurtenart  thereto,!  inclmiing  the  trees,  buildings  and  other 
structures  Btat>ding  upon  or  affixed  thereto,  and  including  the  fee  to  the 
ceoter  of  any  and  all  piublic  streets,  highways  and  public  ways,  con- 
tiguous and  adjacent  to  said  area  or  areacj   except  any  and  all  easemems 


# 
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of  travel  In  and  to  an>'  and  til  public  treeti,  hlghwayt  and  public  way»  In 
Bfiid  area  or  areas  or  cotslguous  and  adjaccK  thereto,  and  excepticg  ^c^* 
from  an  caeemciC  to,the_New  BoBtpn  Carden  Corporatlon_for_pede»triap 
fire  emergency  egr*sB  ae  tct  forth  !n  Agrecmortdated  May  25,    1973, 
recorded  at  jSuffolk  0_eed»_lp__IJook^631,  .gage  J_49.     Said  easement  to 
terminste  vtlvcn  alternate  ftairs  and  fire  emergency  egress  are  relocated. 


Beins  bounded  and  described  In  AKNXX  B  attached  hereto  and  made  a  part     l^    //  \ 
hereof  as  though  incorporated  herein  in  full,  '   ]/■  ,  /-jxv^ 

AND  FURTHER  ORDERED  that  in  accordance  v.-lth  the  pro\-ieion»  of  •*"— 


the  General  l^aws.   Chapter  79,   Section  6,  as  amended,   awards  are  made  by 
the  Boston  Redevelopment  Authority  for  damages  sustained  by  the  owner  or 
owners  and  all  other  persons  including  all  mortgagees  of  record  having  any 
and  all  iderest  in  each  parcel  of  the  area*  described    in  ANNEX  B  and 
entitled  to  any  damages  by  reason  of  the  taJdng  hereby  nnade;  the  word, 
'  "Parcel"  as  herein  used  being  construed  to  mean  any  coisiguous  tract  of 
land  in  the  same  ownership  whether  or  not  such  tract  consists  of  one  or 
more  platted  lots  or  a  fractional  part  thereof,    .  The  Boston  Redevelopnrteie 
Authority  reserves  the  right  to  amend  the  award  at  any  time  prior  to  the 
payment  thereof  by  reason  of  a  change  in   ownership  or  value  of  said 
property  before  the  right  to  damages  therefor  has  become  vested  or  for 
other  good  cause  shown.    The  awards  hereby  made  are  set  forth  In  ANNEX  C, 
which  ANNEX  C  is  not  to  be  recorded  in  the  Registry  of  Deeds  with  this 
Order  of  Taking. 

.  AND  FURTHER  ORDERED  that  the  Secretary  of  the  BovtOB 
Redevelopment  Authority  cause  this  order  of  taking  to  be  recorded  in  the 

office  of  the  Suffolk  County  Registry  of  Deeds. 

IN  WITNESS  WHEREOF,  we,  the  follovlag  member*  of  the 
Boston  Redevelopntert  Authority  have  caused  the  corporate  seal  of  the 
Authority  to  be  hereto  affixed  and  these  presents  to  be  signed  la  the  name 


r-v 
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lad  behalf  of  the  Bo»ton  Redcvclopmcrl  Authority. 


ATED:       n^  3      1SS3 


BOSTON  RECEVEUDPV^NT  AUTHORITY 


JaiT.cs  K,    1  iahcrty       ^     /     '     / 


X 


V.  illiam  A.    McDcrniov*,    Jr. 


^^ 


,ii±u:2_ 


Cla 


rcncc  J,  Jone» 


^.TTEST: 


rCc^' 


-fV  f  tUc^^ 


secretary  of  the  Boeton  Redevelopmerl  Authority 


Ralph  F/Cahill,  A«»i«tai«  General  Coua«cl 
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ANNTX  A 


BOSTON  P.ED?:VELOFNtENT  AUTHORITY 
NORTH  STATION  UnaAN  RENEV.'AL      AREA 
PROJECT  AREA     DESCRIPT :0 N 


The  North  Station  Redevelopment  Project  area  is  bounded  end 
described  aa  follows: 

Beginning  at  the  irter  section  of  the  aoutheactorly 
sideline  of  Causeway  Street  and  the  ccntcrUr.e  of  Lomasney 
Way: 

the=ce    running  in  a  northwesterly  direction  along  eaid 
centerllne  of  U)nrxa8ney  Way  to  a  point,    said  poitt  being  the 
irtersection  of  said  centerllne  of  Lomasney  Way  and  the 
centerline  of  Martha  Road; 

thence  ttirning  and  niadng  In  a  west-mrthwesterly 
direction  along  said  centerline  of  Martha  Road  to  the  liter- 
section  of  said  cereerUne  and  the  southwesterly  sideline  of 
Charles  River  Dam  cjctecded  southeasterly  thereto; 

thence  turning  and  nianing  in  a  generally  northwesterly 
direction  along  said  southwesterly  sldeUne  of  Charles  River 
dam  to  a  point,   said  point  being  the  laersection  of  said 
southwesterly  sideUne  of  Charles  River  Dam  and  the  north- 
westerly  sideline  of  the  Fender  Pier  located  some  180  feet 
north  of  the  southerly  shoreUne  of  the  Charles  River,   extended 
thereto; 

thence  turning  and  running  In  a  gerusraUy  northeasterly 
direction  along  said  northwesterly  sldeUna  of  the  render 
Pier  to  a  poi«.   said  point  being  the  intersection  of  said 
northwesterly  sldeUne  and  the  northerly  sldeUne  of  said 
Tender  Pier; 

thence  turning  and  running  northeasterly  to  the  point 
of  tangency  of  the  West  End  of  the  Northerly  sideline  of 


Y 


I.. 


-E 


L 


the  Fender    Pier  located  »ome  220  feet  north  of  the  (cuthcrly 
shoreline  oi  the  Charlc*  River  tnd  iomc  2S0  feet  wcet  of  the 
ceAerline  of  the  Boston  and  Maine  Railroad  tracks  utiero 
they  cross  the  Charles  River; 

thcccc  tundcs  and  runrir^  in  a  generally  cactorly 
direction  along  said  northerly  sideline  of  the  Fender  Pior 
and  along  said  sideline  extended  to   a  poirt,    said  point  being 
the  intersection  of  said  northerly  sideline  extended  and  the 
northeasterly  sideline  of  the  Annclcx    Building  extended 
thereto; 

thence  turning  in  and  running  in  a  generally  southeasterly 
direction  along  said  extended  northeasterly  sideline  of  the 
Annelcx  Building  to  the  northerly  corner  of  said  building; 

thence  turning  and  running  southwesterly  along  the 
northwesterly  side  of  the  building  to  the  westerly  corner; 

thence  turning  and  running  in  a  generally  southeasterly 
direction  along  the  southwesterly  side  of  the  A&aelcx 
Building  and  said  side  extended  to  the  poirt  of  itxersection 
with  the  southeasterly  sideline  of  Causeway  Street; 

thence  turning  and  running  in  a  generally  southwesterly 
direction  to  the  poizx  of  beglncing. 
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ANNXX    D 


BOSTON  REDKVKLOPMCNT  AUTHORITY 
NOR TH    STATION    URBAN    RCNXWAL    AUCA 


TAKING  AREA  DESCRIPTION 


1;.-- 


The  loUowing  parcel  of  land  is  to  be  taken  by  this  Order  of  Taking: 
BRA  An?r5<or'» 


BJjx^  /  P»  r-&*l- S<roe<  Adrirno- 


V^.irri-1 


187-4 


76  -  78  Causeway 
St.   and  15  Nashua  St, 


Lot  2  -  N-ES 
Nashua  St, 

l^t  3  -  NES 
Nashua  St, ,   Rear 

Lot  X  -  NES 
Nashua  St, 

Lot  Y  -  N-ES 
Nashua  St, 

Lot  Z4  -  NES 
Nashua  St. 


1919 


1920 


1921 


1922 


1923 


1924 


Synoosed  Owner 


Paul    ManpoS    and 
Arthur  C.   Carlson, 
Jr..  Trs.  of  MSL 
Realty  Trust 


Also  the  following  air  right*  are  to  be  taken  by  this  Order  of  Taking; 

Certain  air  rights  above  a  horizontal  plane  at  Grade  49,   Boston 
City  Base,   shown  as  Parcel  No,  4  on  a  plan  ertitled,    "Plan  No,   1 
Land  in  Boston,   Mass.,    Boston  and  Maine  Railroad  to  North 

Station  Hotel  Building,   Inc.,    W.F.   Cummings,   As sistars  Chief 

Engineer,  "  date^ "April,    192^j;~^d  recorded  at  Suffolk  Registry 
of  Deeds  in  Book  5122,   page  7 


The  above-dcBcriFea"]5arcels  are  located  in  Ward  3  in  the  City  of 
Boston.  - 

The  nanncs  of  the  owners  herein  listed  as  supposed  owners,  although 
supposed  to  be  correct,   arc  such  only  as  a  matter  of  information,  opinion 
and  belief  and  are  listed  for  informational  purposes  only. 
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^  ^  'THE  C0y"3''"'HALTH  OF  MASSACHUSETTS 
DErAKTMENT  CE  PuBLIC  WORKS 


131 


oooOooo 


Boston 
Order  of  Taking 

The  DepartT'ent  of  PubMc  works,  acting  on  behalf  of  the 
Cor.T.onwealth  of  Massachusetts,  under  the  authority  of  Chapter  61  of 
the  General  Laws  and  of  Chapter  679  of  the  Acts  of  1965,  after  public 
notice  and  a  hearing  of  all  parties  Interested,  as  required  by- 
Chapter  :>B  of  the  Acts  of  1937,  does  hereby  take.  In  fee  simple,  the 
parcel  cjfland  hereinafter  described   as  Parcel  'F"  including  all 
trees »aJ  structures  located  thereon  (not,  however.  Including  poles,- 
towers^T.  ines .  wires,  cables,  and  other  appjr  tcne.TCes  for  the 
conveyonce*of  electricity  and  telephone  cor.-unlcat  Ion )  ,  situated  in 
the  City  of  Boston,  County  of  Suffolk,  for  the  purpose  of 
constructing  and  ralntainlng  a  portion  of  the  Third  Harbor  Tunnel 
( 1-90 ) /Central  Artery  (1-93)  and/or  a  c:ty  way  or  ways  In  connection 
therewith.   Said  parcel  of  land  Is  taken  under  the  provisions  of 
Chapter  79  of  the  General  Laws,  excepting  from  the  rights  herein 
taken,  all  easeTients  for  wires,  pipes,  sewage,  gas,  oil,  and 
electricity,  and  for  telephone  co-T.unication  now  lawfully  In  or  upon 
said  prenises  hereby  taken.   Said  taking  Is  subject  to  and  with  the 
benefit  of  all  rights  and  ease-ents  of  record  authorized  by  law  or 
custc-  to  whoTiever  r.ay  be  entitled  thereto. 

Fared  F:   A  parcel  of  land  supposed  to  be  owned  by  Gerald  S. 
Flneberg.  and  Daniel  Frank,  Trustees  of  the  One  Fifty  Associates 
Trust,  and  bounded  by  the  lines  deicribtd  as  follows:   Beginning  at 
the  intersection  of  the  northwesterly  sideline  of  Causeway  Street  end 
the  southwesterly  sideline  of  Beverly  Street,  thence  leaving  said 
point  south  54  degrees  01  minute  18  seconds  west  153.96  feet  to  e 
point,  thence  north  36  degrees  03  minutes  32  seconds  west  364.75  feet 
to  a  point,  thence  south  53  degrees  54  minutes  56  seco.ids  west  6.00 
feet  to  a  point,  thence  north  36  degrees  03  minutes  32  seconds  west 
135.07  feet  to  a  point,  thence  south  54  degrees  09  minutes  53  seconds 
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west  94.13  feet  to  a  point,  thence  north  36  degrees  03  minutes  32 
seconds  west  5.00  feet  to  a  point,  thence  north  54  degrees  09  minutes 
S3  seconds  east  4.16  feet  to  a  point,  thence  north  35  degrees  59 
minutes  03  seconds  west  445.89  feet  to  a  point,  thence  north  53 
degrees  56  minutes  26  seconds  east  139.74  feet  to  a  point,  thence 
north  05  degrees  11  minutes  59  seconds  west  14.05  feet  to  a  point, 
thence  southeasterly  by  e  curve  to  the  right  of  SCO. 00  feet  radius, 
227.50  feet  to  a  point  of  non-tangcncy ,  thence  south  46  degrees  28 
minutes  20  seconds  east  296.70  feet  to  a  point,  thence  north  80 
degrees  24  minutes  40  seconds  east  20.00  feet  to  a  point,  thence 
south  09  degrees  35  minutes  20  seconds  east  15.00  feet  to  a  point, 
thence  southerly  to  southeasterly  by  a  curve  to  the  left  of  232.72 
feet  radius,  107.41  feet  to  a  point,  thence  south  36  degrees  02 
minutes  00  seconds  east  326.70  feet  to  the  point  of  beginning;  said 
parcel  contains  177,334  square  feet,  more  or  less. 

For  damages  sustained  by  Gerald  S.  Flneberg  and  Daniel  Frank, 
Trustees  of  the  One  Fifty  Associates  Trust,  In  their  property  by 
reason  of  the  aforesaid  talcing  of  Parcel  "F"  containing  177,334  sq. 
ft.,   and  In  accordance  with  the  provisions  of  General  Laws.  Chapter 
79,  Section  6,  as  amended,  an  award  is  made.   The  Departrent  reserves 
the  right  to  ajr.end  the  award  at  any  time  prior  to  the  payment  thereof 
for  good  cause  shown. 
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The  r.anes  of  the  owners  herein  ojven,  elthojgh  supposed  to  t>« 
correct,  are  such  only  es  a  ratter  of  cplnicn  enc3  belief. 

The  aforesaid  parcel  of  land  Is  shown  on  a  plan  signed  by  the 
Chief  Engineer  and  signed  by  the  Department  of  Public  Works  and  oi» 
file  in  its  office,  said  plan  being  entitled: 


i 


«£• 


•THE  COMMON-^IALTH  OF  MASSACHUSETTS 

PLAN  OF  LAKD 

IN  THE  CITY  OF 

BOSTON 

SUFFOLK  COUKTY 

TAKEN  FOR  laClWAY  PURPOSES  BY  THE 

DEPARTMnST  OF  PUPI.IC  WORKS 

^.,■,.1,  I.,  r  .■-.  I'l-- 

SCALE:   40  FEET  TO  THE  INCH* 


An  attested  copy  of  which  is  to  be  recorded  with  this  order  of 
taking  in  the  Registry  of  Deeds  for  Suffolk  County,  at  Boston. 


Dated  at  Boston  this  ,,..  ■ 


■-.M.-'.r.  I9W8 


>: 


yr 


Kerr.be  rs 
of  the 
Public 
works 
Commission 


Lftii«BT"  E*gfl^e  r 


/ 


il 


If  r  ft  n 
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Boston 

Order  of  Taking 
Tre  Depart-Twnt  of   Public  Works,  uivJer  autJiority  of  Capter  81,   Section  29K 
of  the  General  Laws  and  all  other  general  or  special   laws  thereto  enabling,  does 
hereby  take,    in   fee  SLrple,  on  behalf  of   the  City  of  Boston,   the  psrc«l  of   land 
hereinafter  *=scribod  and  ihown  on  the  plan  S?roinsfter  referred  to  u  Parcul 
51-K  inc<$J;ng  all   trets  a.-,d   s:rjc;urei   located  thereon   (not,   however, 
includiJ^^les,   to-»rs,    lines,   wires,   cables,   and  other  appurtenances   for  the 
conveyance  of  electricity  and  lel'jphone  oorrunicat ion)   situated   in  the  City  of 
Boston,  County  of   Suffolk.     Said  parcel  of   land   is   t,aken  under   the  provisions  of 
Chapter  79  of  the  Caneral  Uv.-J,  excepting  frcn  the  rights  herein  taken,  til 
M»eTent3  for  wires,  pipes,  condjits,  poles  and  other  «ppurtenanee»  for  th«  oon- 
veyance  of  water,   s€>--age,  gas,  oil  and  electricity  and  for  telephone  ixja- 
nunication  ku  Uwfully  in  or  upon  said  praruses  her^jy  taken. 

Parcel  51-1-C  is  hereby  taken  for  the  purpose  of  ooo'trjcting  or 
reconstructing  and  tramtJining  a  portion  of  a  relocation  of   a  City  Street 
(Sorthern  Avenue). 

Parcel  Sl-l-Ci     A  parc«;l  of    la.nd  supposed  to  be  oJned  by  Janes  J.  and 
Alfred  Hoot  avd  boundad  northwesterly  by  Atlantic  Av?  lue  8.76   feet; 
northeasterly  a.Td  southeasterly  by  land  ncv  or  foraer'.y  of  said  Hook,  27.58 
feet,  and  4.87  feet  respectively;  and  southwesterly  L,-  land  row  or  formerly  of 
the  City  of  Boston  26.29  toet;  containing  about  160  s.Tjare  feet. 

An  oasavsnt  is  hereby  takon  ih  the  parcel  of   lani  shown  on  the  plan 
hereinafter  referred  to  as  Parcel  51-TE-6,  consisting  of  the  right  to  enter  upon 
said  land  at  any  tine  durin;  the  effective  period  of  said  eiseoent  to  oonstruct 
the  west  abutment  and  wingwall  of  Bridge  9-16-184  and  to  perfona  any  other 
neoeasary  incidental  construction. 
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THZ  CQMHQNWEALTS  OT  KASSACHUSnrS 

omcE  or  THE  secretary 


BOSTON 

Order  of  T*i  i., 


BOSTOW 


I  hereby  certify  th*t  .t  the  date  of  this  .tte.t.tion  h..,. 
to  annexed.   Jane  F.  Carvey.  EUcn  n.    DlGeroni»o,  Renneth  E. 
Kr^.cke»eyer  aiKl  George  Turner  were  members  of  the  Public  Work* 
CooBl,.lon.  and  .re  Associate  Concuss loner..  Respectively. 
Depart«nt  of  Public  Works,  duly  appointed  and  .jualified  and  ,  ,„^ 
to  their  acts  and  attestations,  as  such,  full  faith  and  credl,  "^ 
are  and  ought  to  be  given  in  and  out  of  Court,  and  further,  t..., 
their  signatures  to  the  annexed  instrument  arc  genuine. 

m  testimony  of  which  I  have  hereunto  affixed  the  Great  S.,^ 
of  the  COKWONVEAiTH  the  date  above  written. 


^  .  Secrcta 

r' 

< 
< 
< 
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ry  of  the  CaiTinon**eam, 
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?3Burfttilc;- 


jg^itMiiiiiiiniiiii^ftiy  irf  fii««—»^pjfn« 


Onieei»lbb8 


■nd  KfaMric^etd  Ac  fiwttDiqc  tnstnmimt  to 


[And  dcBo^  ■uonm^ 


Kvtary  PMic 


eqaifs 

tEOJ.lWNN 

Norusr  PUBLIC 

Mr  cmnaiciKi  cqmn  Jm  7.  I9SC 


April  27,  1951.  -at  2  o'clock  &  31  mins.  P.M.  Rec«d.  EntM.  4  Exam'd.  -  I28 


IHE  CONKORVEAISB  OF  HASSACHDSETTS 
jREBARIHOn  OF  FDBLIO  VDBIS 


Layout  Ho.  3Blf7 
and  (h^er  of  Taking 

'^^Xhe  DepBXtlnent  of  Pabllc  VorkB,  acting  on  behalf  of  'ttie'  i^p^i^.,} 

.CoaiwDvealth  of  MasBafltauBettB,  after  publlo  notice  and  a  hear-   j^A^ 

Ing'of  all  partleB  Interested  on  Fe1>ruar7  13,  1950*  as  re-   t«^^^ 

qalred  Iqr  Qbapter  218  of  the  Aets  of  1937*  herehy  adJodf^B 

that  public  neoBBBlty  and  oonvenlenee  require  that  the  CoauBon-- 

wealth  should  lay  out  and  take  charge,  of  as  a  State  hlgh^ny.  a '',',' 

road  In  the  bity  of  BOSTON,  bounty  of  Suffolk. 


^^M$^m&^B^€..S(i^0U^ 


.B.»t».^.^  ^  ■■«•  «««r  aotlo*  to  th» 


•««o«  with  ^heiR^j^ 


•T  ••otlwi  l»>atapti,  2lS0ot 


a».  Btat.  w,,ta^  ^^^  lid  out  t.  «„  ^ 


•■XMIiMn: 


■ore  «Uy  a„artbBa 


2951  L.  o. 


la  fioatoa 


Jto.3aI^7 


fatBB  2. 


out  50  r»at  iiortha«Bterly  of 

an  plan 


—tlon  V*98.5B;  """'""•'•  •■"*«>*»* 


'«ion,a«ao.77. 


—U  paint. telngtton 


««u  j>x«n-  ■■ ' 


.*":7--y'-   .'•• 


f^'lMftilM'libw  ~«F«M>Mi^ 


r  butt  llM  *0«  teraltftaSpf*  «M«ritod  tnA  ntniBa  .«teM»   ^ 


Ml* 


rtrfi^fei 


.-ai«B  85.1B  <Mt  «ott  point  batrliBB  twvih  7S*  3B*  t6*  «BBt.aaiB 

96.62  tMt  OUtnft  finm  MM  vtetloD  7450*00|  ttene*  MBkh  L2* 
•  JiB*:  37"  ^vBt  56*02  IMk  feo  •  point  koarSw  naarth  1* iiltVa9*  •■•t 
ZoA  «lUB6Xoot  ttotflt  fimi  ototlen  9  or«alA  »m*.A>m«£"|_ 

«liOBDo  br  •  «wo  to  tho  Tight  or  363.00  foot  MOivo  70*76  tmt 

%o  m  point  boulnE  tutrth  70*  35«  i»2!|.»»5t  fSj  ^^''^J^l^'^V^ 

.^^Skoi  MlA  Atotlon  91  W-m;  Muth  »•  SB*  1|3"  ?••*  WWOB  *J«t 

:  *o  •  jwlnt  »oo«life  north  «6».3T'  llg;. •wt^md  I|l»,y2  loot  fi'toAt 

'Stan  «totlon:2D  of  oolA  booo  Olno  *e"s  ttaoneo  bj  n  onrto «o  «h» 

n^t  of  163.00  toot  roaioo  lOT.Tli  foot  to  o  point  hoorloR  north 

1|7^50*  21"  ooBt  «nal|6.67  l^ot  Alotont  Ann  ototlon  11«9B.S6  of 


3951  X.O. 


SnBooton 


^o.^BU7         »08»3 


Mid  booo  line  ^ff   thoaeo  oonth  U7*  5°*  21*  «*»t  13-2B  fset 
In  port  rolloirtng  tho  oouthBOOtorly  otroot  lino  of  Vloot  Str»et 
^o  «  point  on  oold  otroet  line  beorlnE  north  «7*  50*  31"  ooBt 
«nd  33-59  twx  dlotont  trim  oald  otatlon  ll«9d.5B|  thonoo 
aioovlng  oold  otroot  lino  ond  oxtondlng  northnotorly  ob  Ohoan 
nn  plon  tj  •  «ur*o  to  the  rl^t  of  173.00  Toot  «odluo  5B.5U 
roet  to  •  point  beorlne  north  27*  32'  02"  ooot  ond  27*00  feet 
dlotant  tram  otatlon  12^.77  of  oold  base  lino  "C"|  thenee 
north  62"  27*  56"  vest  106.67  foet  to  o  point  bearing  north 
O"  56*  19"  OBBt  and  30.19  l^et  dlotant  fron  otatlon  13t37.95 
of  oald  baeo  Una  "C";  thonee  north  35*  26*  50"  oaat  2.62  feet 
to  m  point  boorlng  north  3*  36*  05"  oaat  ond  32.3B  feet  dlatent 
Tram  sold  otatlon  13*^  37*95:  thenee  north  5itt33*  20"  neat  13.00 
fOet  to  o  point  bearing  north  12"  06»  55"  «oat  ond  l|0.77  feet 
dlBtont'  fipom  BBld  Btatlon  13*37.95;  thenee  oouth  35"  26«  50" 
neat  1|.-1|3  feet  to  a  point  bearing  north  17*  03*  46"  oest  and 
37*92  XOet  dlotant  fron  oald  atatlon  13*37*95:  thenoe  north 
51*  21*  1|3"  «oat  I|9*10f0et  to  o  point  bearing  north  69*  55*  U6" 
•oat  ond  37.70  feet  dlatant  fron  the  point  of  beginning  of 
nincUlorv  baao  line  "D"  hereinbefore  deaerlbed  Ohoon  on  plan 
MB  ototlon  3l(45?.U5;  thenee  north  1^7*  53*  3^**  f^Bt  5>36  feet 
to  a  point  bearing  north  B5*  00*  29"  east  and  Ll.83  feet  dletPnt 
from  oald  otatlon  ih*5SJkS:   thenee  north  I»2*  06«  26"  oeet  I8.OO 
feet  to  o  point  bearing  north  60*  OB*  37"  ooat  ond  2U^  f*ot 
dlotant  fron  oald  otatlon  ih*5$Ji5s   tteneo  oonth  U7*  53*  3U" 
vest  5.36  tBBt  to  o  point  on  the  northeaaterlj  otroet  line  of 
JU>«ell  Street  bearing  north  62*  23*  50"  Ooat  ond  2B.92  feet 
dlatant  fron  oald  otatlon  lU'*^55J45  of  baao  line  "D"|  thenee 
following  oald  northaaBterly  atreet  line  of  Lowell  Street  north 
kZ*  06*  26"  weat  253.62  feet  to  a  point  bearing  aouth  B9"  53*  31 
oast  end  37.61  foet  dlatant  from  atatlon  17-»27.22  of  oald  base 
line  "D";  thenee  by  a  curve  to  the  right  of  30.00  feet-radlue 
71.15  fBBt  to  a  point  on  the  aoutherly  atreet  line  of  KaBhua 
Street  bearing  north  51*  0B»  UO"  oaat  and  79*67  feet  dlatant 
trom  oald  ototlon  17'*^27.22:  thenoe  following  oald  otroot  ;ilne 
of  RaOhua  Street  by  a  ciunre  to  the  rlefht  of  62B.O0"feet  redlus 
39.25  foot  to  a  point  bearing  north  65*  27*  16"  Beat  and  111.15 
feet  dlatant  fron  aald  atatlon  17*27.22;  thenoe  croaslng  naahuR 


northerly  otroet  line  thereof  beorlng  north  39*:  2l|.V  20"  oasV 
nnd  177*B^  feet  dlotant  iron  aald  atatlon,  17*27*2.2 .Of.  booo  line 
*J)"5  fiienee  foUovlnc  aeld  northerly  atreet  line  of  JRoBhus  Street 

;^oterly  oo.ohown  on  plon.by^o  >«?•  *9»«*^?f*-^£^2?t22e  "' 
;^etli«dluo  311.53  foet^bo  point rboorlhg  nprth^r^?^^  : 


iT*  -It  iTt*  k£  r-^  « r»  tn  ^C*  •  fi  n  TTi  *•  ♦  *.• 


K^r:^?-!^*:£«^»fi5»?*5e^?if^ 


VAiHa  11«> 


a»$l  X.O. 


SaBMtaD 


90.7SL7 


««B*U. 


••■t  ana  30*a0  'Mt  dUtaBt  ma  atetion  20*a6.$6  oT  Ml«  twu 
^iM  *I^i  tfaMiM  b7  «  marwm  to  tlw  rlsM  or  120.00  ^Mt  svAlua 
<^6.SU  «Mt  -to  a  tnlat  tearlae  north  20*  9*  30*  ^a^t  «nd  30Mi 
.  «»*t  «lat«it  Jtaa  atatlan  21«19.S0  sT  aaU  ^m*  lit»  *X^i  tteaea 
Mith  lb*  la*  59*  «*Bt  6703  raat  to  a  point  ak  tba  ana  «sr  th* 
aajpvtft  «a  «to  asrttaarly  atMat  lia*  af  tto  mttapmmAA  tvafrta 
aUttla  at  «Mhiw  straat  and  u»  ChKrl»»  Siaar  Urn  aatd  |tf>Iat 
toarlQc  aertb  17*  $5'  S3*  aaat  and  27*00  Xaat  blatant  Iroo  tto 
potat  or  aaamg  of  aald  toaa  lino  "j^  ataowa  an  plan  as  atatlm 
21«ao.77. 


i^.Vffir»tiBr 


jJJi'JQJ^jJS 


ftlia  flfaraaaia  tea*  Una  "c"  ahmn  an  plan  aa  atatloa 
O  cad  asfeaada  tlianoa  aoutU  <y*  ;8«  O*  «B«t  600.21  Xaot 
to  a  pDlnt  on  th«  nert^sitsrly  btrest  Una  of  SaaSKia  £trMt 
iMkrlas  aouth  28*  10*  50"  aaut  and  Ul*96  Toet  distent  tron 
•tatlcc  9  or  aiJd  baaa  Uno  "C";  thniea  croaolxiB  Sashiu  Mreat 
•oOUi  23*  5&*  59"  «*st  30&.26  r«at  to  a  po.Sst  co  tba  aouttnraatarly 
straat  lljaa  t&araor  tearSx^  aoatb  37*  23*  U"  •aat  and  2D3.5L 
float  dtatant  irov  atatlsn  20  or  aaid  baaa  Una  "Cx  ttaanoa  l«ay> 
lAS  Mid  atvast  line  and  axtandlnc  aoutb  £)•  5S«  Ob*  csst  60.00 
Tctat  to  a  point  baarinc  aouth  6*  05*  2t*  aaat  ana  116.00  Xaet 
dtatant  trxm  eald  station  10;  tbanoa  north  36*  01*  5!^*  aaat 
27.25  root  to  a  point  baarlne  aoath  2*  17*  01*  vaat  aitf  S>3.39 
Xaat  dlatont  £rou  aaid  atatlon  10  of  baaa  lln»  ^Ci  tbanca 
aouth  53*  59*  06"  aoat  50.00  Taot  to  a  point  on  tha  norUataKterly 
atra»t  Una  or  BlUarloa  Straat  l>aBrln^  aouth  2*0*  51*  Sk*  aact 
and  93J*0  Xaat  dlatant  X^oa  atatlon  11«20.0?  of  aaid  baaa  Una 
•C"j  tbanoa  erosalnc  nlllarlca  Straat  aouth  56*  U9»  OL"  aoat 
30.0b  Xaat  to  a  point  on  tha  aoutbaaaUrly  stiwet  line  tlaaraof 
baarlng  aouth  23*  21*  12"  aaat  ani  98.97  Xe«t  distant  trm  said 


a^attt^igair^.wjmi^ 


^  _     •aat  and  113.25  Xaat"  dlatant  froa  aaid  station  11 
20.00;  thapoa  north  36*  01«  51*  aoftt  17.00  fast  to  a  :^lnt 
baarlns  aouth  0*  35*  22"  aaat  and  99.16  r«at  dlatast  Xroa  »i.ld 
•station  ai«20.00;  tbanoa  south  5I»*  00*  13*  *a»t  1.00  Xact  to  a 
point  boarlne  aouth  2*  06t  oi"  a.at  and  99-76  Xaat  dlatant  trou 
aaid  station  21*20.00)  tbanoa  north  36*  01  •  51;*  »a»t  IC.OO  Xaot 
.  to  a  point  .l^srine  aoath  B*  21*  01*  asst  and  £6.10  Xoat  dlatant 
..<toa  asld  atotlon  n*20.002  thanco  south  Sy  lil*  .!|S"  aact  l;5.l£ 
Tiast  to  a  point  oei  tbs  northaaatarly  st»«at  Una  of  I.  aoU  rtroet 
baarinc  south  23*  36 »  16*  vest  and  122.16  Xoot  dlttar.t  ft-oa  uuld 
Station  ll«20.0p  of  baaa  Una  "C";  thecos  otoskIdc  LovoU  :'trebt 


"4?x;f*¥H: 


CG!J!>  Uy 


1951    1.0. 


In  Boston 


Ho.  3Blt7 


lf«B"  5. 


rth  «1»  01«  ^*  «BBt  about  83  Toot  to  •  point  en  ita  south- 
-Matorly  stroot  lino  of  Novell  Streot;  ttaoneo  rbllowlng  Mlfl 
«troot  lino  Borttamoterly  about  $1  foot  to  Its  Intorooetloo  «lth 
*bo  •onttaoMtorly  otroot  lino  of  Hlnot  Btroot;  thenoo  Brooolne 
mnot  Stroot  afbont  1|3  Jloot  to  •  point  on  the  nortfaoeotorly  atroet 
aiBO  *hor*of  ftoarlflK  «ottUi  52*  33*  Jv6*  «»ot  anfl  9i4..67  X—t  Olo- 
«ant  ^teom  atotlon  324|U.77  of  aolA  booo  lino  *C"^  ttaanoo  loovlne 


«aia  «troot  aino  anfi  aactenOiac  ttortboooto  Ay  to  -nortfaorly  anfl 
risoriaiooBtorlj  by  a  ccrva  of  5-00  foot  Tadloo  B.8|.  fbot  to  a 
point  en  tbe  aouUnnBterly  atroot  lino  ef  Xcnmll  Street  bearing  aout: 
5S*  35*  00"  «oot  and  90.U7  fbot  diotont  tram  Bold  atotlen  12«^ 
J|1u7.7j  thenoo  ItoUealag  aold  line  ef  LooeU  Street  north  53* 
12*  111"  soBt  ^.69  Ibet  to  a  point  boBrlng  aonth  69*  5^*  21" 
«eBt  pad  201.6U  Ibot  Alatant  fteaaald  atatlcn  X9Hl^»T7  ef  baoe 
line  •€"!  thenoo  loarlng  aald  atreet  line  and  aztondlng  north 
60*  56*  Ol"  eoat  77.91  fbet  to  a  point  boarlne  aouth  0*  06*  OB" 
onat-and  71*65  f*Bt  distant  Tram  station  lU^a^.Bl  of  aald  baae 
line  '*C"i  thenoo  by  a  eurvo  to  the  loft  ef  l5.95.foet  radius 
19.62  foot  to  a  point  on  the  aoutheoBterly  otreat  line  of  Wil- 
lard  Street  bearing  aouth  lU*  09*  59"  «eat  and  76.07  feet  dle- 
tant  Trom  said  atatlon  m«2U.8l{  thanoe  following  said  line  of 
Wlllard  Street  aouth  U7*  52*  Sk"  «sst  8.11|  Xbet  to  a  point  bear- 
ing •euth  17*  ^7*  13"  weat  «d  62.96  feet  diatant  Trtm  aald  ata- 
tlon ll|.«a|..6lj.  thanoe  eroBBlnu  ViUard  Street  north  I|2*  07*  06" 
west  32.00  feet  to  a  point  on  the  northaestorly  street  line 
thereof  bearing  south  39*  ItU*  01*  veat  and  72.2l|.  feet  diatant 
from  anld  Btatlon  lih*'Oi.,Blj   thence  leavlnc  aald  atreet  line  and 
extending  northeaeterly  to  northerly  and  noirtheeaterly  by  a  ourre 
of  13.00  foot  vadluB  20.U2  feet  to  e  point  bearing  south  50*  36* 
05*  aeat  and  5S.UB  feet  dlstsnt  from  said  ststlon  3li«d^.6l  ef 
baee  line  *C"|  thenoo  north  1|2*  07*  06"  eoat  11.35  fsst  to  a  point 
bearlxu;  aonth  23*  1|U*  U7"  veat  and  la.^  feet  diatant  tram  sta- 
tion m«62.00  of  aald  base  line  "C"|  thenoo  by  a  curve  to  the 
right  of  2a|..00  feet  radlue  21.52  feet  to  e  point  bearing  south 
5U*  31*  22"  «eBt  and  37Jt9  feet  diatant  Tram  aald  atatlqiC  lU-*^ 
62.001  thenoo  north  36*  36*  53".  veat  9-36  feet  to  e  point  bear- 
ing aouth  66*  26*  05"  aeet  and  36.62  feet  dletant  Araa  aald 
station  ll(«62.00|  thenoe  north  60"  liU*  16"  «eat  3l|..02  feet  to  a 
point  beariog  aouth  76*  29*  5U"  wsst  and  51*36  feet  distent  Trom 
aald  station  m<*62.00|  thenoe  north  Ul*  >2*  56"  vest  6.57  feet 
to  s  point  bearing  aouth  62*  33*  25"  veat  and  51). 79  feet  die- 
tent  froa  aald  atation  ]lf«62.00  of  baae  line  "C";  thence  north 
Tk*  SU*  26*  aeat  ](6.30  feet  to  a  point  on  the  ebutheeaterly 
.  street  line  oj  Barton  Street  bearing  aouth  U6*  39*  1*3"  ssBt  and 
llU.37  feet  diatant  trom  station  16  of  said  base  line  "C";  thence 
Xbllovlng  Bsld  line  of  Barton  Street  south  1(6*  07'  OU"«eBt  52.26 
feit  to  s  point  bearing  south  5*  hi*  1»3"  aeet  and  65.66  feet 


^  1  f;^'--'^-r*S:'-^-  ^itV:?*  ^r-: 


^ij^-^i^ 


mmm^ 


»T 


rBoint  bearing  •oufcb  20*  Sl*.v>    **  ,«!^m. 'MmMa  nortti  111* 

SS  .StioT i7*32.qo  of  ••Mb-;  H^   «  '  JSSSLSSr^t 


BflAtao  BtTMt  vorOi  50 


outb27*  59 


*u*  31m  ret 


ttaMDD*   rollD-lBB   Ml*  !?»•  O^**'* 


•outhA»07»  OU" 
.60.00  of  Slid  bus  line 


SStiim  ap?6o.oo  ©r  b«B»  iiM  "o". 

,to  northaakfrly  end  of  the  l*y°«* J[»  *"S^!jtSli 
aine  beiEliiSc  «t  the  point  of  l>«g»nlnB  ol  theeoutbeaeterly 


bazeinbefore  deaerlbed 
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•     :     :«iaWBte- 


Une  barelsbefore  deaorlbed 


isterly  «•«!»«»  oo  plan  by 


•  curve 


to  the  rl^t  of 


■-T3 


«e  Avoirt 


UStNM. 

tlMBM 


fi»*t  to  ■  polBfe-'ttUMB  tenlBB  Moth  liT*  53*  3L"  «•■%  ana  J0«00 

aMvlQB  -wtlfl  afeiMt  2iM  ana  ^xtanOliis  aorllk  Si*T5*  \fi*  Mst 
99i57-«Mt  «D  •  yolBt  «ii  fbm  mooOmAj  «trMt  lUw  «r  ■Mhaa 
Stivat  ksarlag  tfemath  67*  1|0>  36"  Aut  wft  102i63  «Mt  «iBt«B» 
rat  «teti«i  a9Hi9.B3  «r  Mda  1mm  Un^^^Vf  ttaMwa  Jtolle«li« 
laalA  Jim  «r  Satfhna  Btivst  vastaAy  «■  «tfao«n  on  «Xn  kv  «  carwa 
jfto^tte  3»ft  ttT  62B.O0  Itoat  nOloB  a$B J|5  «Mt  «o«  point  liMxlnc 
^•ovfth  22*  OB*  30"  •ut  ana  67*66  flMt  tflatant  tram  atatloa  8(K 
S6.56  of  aaia  baaa  Una  *0*|  tlanea  laavlng  aald  atraat  Una  anfl 
wctanOlns  north  tk*  5U*  26*  «aat  21lJ»9  ftat.tb  •  point  IwarXnK  '• 
«ottth  lb*  59*  S9"  ^aat  and  35*36  «aat  diatnt  Xxem  atatlen  Sl«     ' 
,^«JO>Br  «ald  kaaa  llna  "D^j  ttanaa  north  5l*  53*  09*  «««t  KJ90 
Iffaat  ^  tSia  point  ttr-^nOliig  of  said  baaa  llna  '"o*  «hoaB  an  plan 
\  «a  station  Sl«fiO*77l  ttenoa  aarth  17*  5B*  23*  «BBt  27*00  raat  to 
tte  point  «r  «BiUne  or  tta  nortlaaatarly  location  Una  baroln- 
barera  «aacrlbaa.- 


IBw  loaatlOB  Itnaa  or  tte  Stata  Blc^ay  Iwrsby  laid 
■«Bt  ora  to  ba  ftAbar  dafinad  hj  boonda  aat  at  ane^a  polnto 
•nd  polntBOf  conratura  tharaon  vtera  faaalbla* 


1951   I»C 


In  BoatoB 


iro.  3BU7 


Baaaasnta 


;        •  SaaanBBta  ara  hareby  taken  In  two  paroala  of  land 
anean  on  tha  plan  faeralnartar  awntlonad  aa  Paraala  6-TE  1 
and  6-TE  2,  outalda  or  ttaa  Stute  Blehaay  loontlon  haralnbafore 
dtoacrlbad.  Tha  aaaaasnta  ars  taiqporarj  in  natura.  to  ba  In  af- 
,  ■»ct  «ntll  tha  ooaqylation  of  oonBtruetlon  and  opening  to  travel 
or  tihe  oeotlen  of  tha  Boaton  Central  Artery  hereinbefore  described, 
•nd  oonalat  of  the  rleht  to  enter  upon  aald  lanfl  at  any  tlM  during 
*"•  •"•Otlva  period  of  aald  aasanent  to  eonatruet  or  iveonatruct 
aralnnc»  facllltlea  end  platform  eanoplea  vbera  Beceaaary  to  af- 
fect the  conatruotlon  of  aald  aaotlon  of  the  Beaton  Central  Artarr. 
Said  parealB  of  land  ara  daaerlbed  aa  foUoaai 

■  Pareal  6-TE  1  .  .=««>- 

A  paroel  of  land  auppoaed  to  be  owned  by  the 
Boaton  and  Maine  Railroad  looated  northaeaterly  of  the  aforeaald 
State  Hlehaay  location  bounded 

Sontheaaterly  by  aald  State  BlEbaay  229*16  feet; 
Bontfaaeaterly  by  Paahua  Street  72.15  feet; 
■orthaeaterly  1^  other  land  of  aald  Railroad  ,»«»^ 

179.75  faetj  ^     ^i» 

JTorthaaaterly  hj  tide  landa  of  the  Conmonvealth  of 
,.ir-V  7r  .■-^^^;:'  .  ,:     -  ■  /.|i«»"«»»««»«tta  66.76  XOat.-  ; 

^v.-'lTi::--  ' '  . '^**'*»*««  *hout  .ll,S?l  aquara .X*at.  . ' 


■r^A      ■,;':>?il»rt  6-«L2  '•■^  V "  ;. .-  Si-;:. 'C/W:^' ..-" -^:  -'-'■'     ".  '■ '-^- "''. 


*>«»M  of  land  auppoaed  to  be  oaned  by  the  : 
eatonjand.  Valna  ^Railroad  located  aoutheaaterly  of  the  aforaaald 

tata  lM:i*inw;lobatl«m  boimded  s;:k:5r:u^^ 


%r.«aBBadniBaUa38A!2_f!aBts^^^r. 


GCB*iaS0^511,^ 


*lto,1?»7^ 


^T--i'*«r, 


-••<-«    ;i.  :Mtmnt»miA 


-'«r  IrtclTf^ig  tSimvor  ABA  tbs  lis*  ilanaUe  tte    ^ 
Lt  or  «h«  tlte  aana*  or  th«  giwynwimyf  ^ 

•       '-•'aaato  •fljotolag  —Ift "ioemtlham,  .        >•'     - 
3.    JLoMM  to  ana  •a«M  tftm  salA  looatloD  la  aXlDMa 
«on»M"tho  w»rth»»»t«rly jMrt  •outJiMrtarlar  Oo- 
.^aatloa  Ubm  tat  saUrciA  yuzpMH jooSy  i^tUB 
tb*  Olalts  af  tjw  vopi^  dT  tb«  SosUn  aaA 
Halm  >MllTM«fl 
'^.  iAiNMas  to  aaa  asroaa  ftoa  MlA  looatloB  Is  flJUaMft 
tbo  MotrapdUtaa  SrvMlt  Airthorltj  «ai«M  tto 
^iMatSoB  Usea  «r  tha  3ay»nt  lihera  aeeaaaary 
Iter  tha  nurpeaa  of  yaooaatruotlag.  ^paratlng 
«Ba  r-n«»<«<»tg  ita  diily  •aiborlsea  laolUtlea. 
trmt  aooaaa  to  and  egraaa  tt-on  said  XooatSan  la  al- 
lowaA  mt  tha  XoUovIbk  looi: 


point  tbaraoa  bearing  noxth  62^23*  50 
lat  aaa  28.92  Xaat  Olatant  tram  atatlen 
'*55.i^  at  baae  Una  *]>*  and  a  point 
-thai^  baarlae  north  y  *5«  58"  aaat  aaA 
JZ,\h  reet  Olatant  fton  atatlon  \^*k^.^ 
or  baae  lino  "D". 
'(b)    Aeroae  the  aoutheaaterly  looatlon  line  betveen. 
a  point  thereon  bearing  aouth  23"  3o*  26* 
•eat  and  122.3.6  Teat  distant  tram  station 
ai«20.00  of  baae  Una  *C"  and  a  point 
thereon  bearing  south  17"  1-7'  33    vest  and 
82.96  feet  dlatant  ftom  station  Vi*2h.?ll 
of  base  line  *C";  also  between  a  point 
thereon  bearlne  south  he*  39'  ^3"  e^t  and 
M.37  feet  dlatant  rroo  station  16  of  baais 
line  *0*  and  a  point  thereon  bearing  south 
%  ■  S"  *7'  *3"  west  and  65.68  feet  distant  tlron 

.      atatlon  0.6  at  base  line  *C";  also  vlthln  the 
llmlta  of  the  pxeaent  atreet  lines  at    : 
BlUerlea  Street.  VlUsrd  Street.  Barton 
^        Street.  Brixton  Street.  I«rerett  Street 
and  Auburn  Street, 
(c)    Aoroaa  the  northveaterly  and  soitheaaterly 
location  llnee  within  the  llnlta  of  the 
present  atreet  lines  of  Haeloaa  Street* 
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*.AB  SS'»?*vt5K2S''»5'  i!**55  **"*»  ©onstruotlng  and  nalntalnlns 


aaSd  State 


.  war  or '  vays  and 


,ff4:*?^*,»?l*  §*»?*«»•.■  located  thwoon  (with  the  «(ee^lon  of 


«ei«ce;-feas  andjp^lMtr^ 


■  «■  vlU  Mt  latOTflm  wltli  tto  «M  ar  Mia  SMtoJUtfMir.^^ 

'«MHtfftt»M'tte«UdMias^rilli«OaHRii^  ^J 
Mttdnthv^te hltfkwr  iMBtlim  AnlTM  ftw dNvMr^T^ 
'VB0  Aots  or  1950* 

•I0ica  ^  ^tlM  g»imt— lit  er  >taVlle  Vtoiks,  «■&  en  nie  In  Its  effloe 


^J*^^^  **•  *»«*»r»  ■"  *tti»rtBa  eopy  or  «hieh  !•  to  H*  meorOM 
l*^^Jf  "'^  "J  lijoot  na  toklfv;  in  th«  Kefclstiy  of  »eeto  ftr 
Sarrplk  Cmmty*  «t  Bsaton. 

9br  gnMifi  •iu«ain«a  hf  pemona  In  thalr  mmt^rtJ  by 
.«r  the  aftaBMifl  tdclnga  the  ftiUawiqc  MK«a  w  inBmt      - 


6-1           ?liirle  O.  Healj                                        990  ti.rip 

6-2            'Krle  G.  H*iar  Cbollillns  exslnfleft)  1«100  a.nn 

6-3  >l4ne  C.  HmOt                                            1,100"  l.rc 

.  6-^  .  £»tc»n  V»alXj  Trust                               »  1,100  !.•>- 

C5           John  I.  FitsBemia                             1,100  i.i)o 
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■mm 


l>arcel  Wo. 


Bed  Oimer 


Xarle  O.  Bealy 
Karle  O.  Healy   - 


.  3B«»7 
Ares 

uare  Feet 


1.100 
1.100 


John  1.  Pltegerald  (liuliaing  ex-      663 

eluaed) 
John  I.  ntigerold  Cbulldlnc  ex-       261 

dudeaj 
Heirs  of  Aurello  A.   SclgHsno  I06 

Marie  G.  Healy 

Karle  O.  Reslr 

Marie  G.  Heely  ^1,000 

"iTofan  1.  Fitsgeraia  1,000 

Karle  O.  Healy      ^  1,000 


T^llarle  O.  Healy 


1,000 
1,000 
1,000 
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Award 


$1.00 


v^-00 


l^mp.^pj^'. 

:^\'^^*  :' 

.3*^:- 

-•as^b«r_ 

^W,;,. 

^•00 

J«fiSD 

i;«) 

*w: 

i.co 

^•w,  * 

•     *:« 

^.♦6*  ' 

1*00 

:  9^ 

Va'.tt> 

jASoaton 


'Tentaxm 


Jlo.  38«7 


»i«a32 


W^^ 


^31 « ;.:AuaMBi 


4S02A       IhSlomBnii  TentuM     ......  21 

<-32       Cii^eraoBton 

^35         Hatrctpoliten  Snuialt  Aatihoxlty  2,*97 

4^0&       atotrppolltan  Tnnslt  Aa13u>nty      433 

6-34         IblUp  Boznstela  lt939 

.6-35         BeuS-e  Bemn  1,836 

6-351       flhmar  ladaioim  100 

-6-36         OeeeUa  V,  Poozateik  3,190 

6-37          Estate  of  Celia  Shapiro  l.lWf 

6-3B          EBtate  of  Cella  Shapiro  1»126 

.  i^39  Valmrpoil^ui  Transit  Authorltj  XO,k$k 

.  ^-*0          aitlsp  Heal  Estate  Trust  1,W0 

'   ^*1  'Bessie  XrlTsloTe  1,780 

.   6-l»2         Oimer  nidknoiin  lf56'> 

6-*3  City  of  Boston  25,610 

-    !^^  P*^^  of  Boston  -   752 

.,^-**  city  of  Boston  1,856  ' 

1  ^^*r^    f::S^Btw:fma.  Maine  »«^irtHift  -  30,986 

W;^^*°^  ;^"*<»»  "a*  Kslne  Bailrpad  11,591 

;/f.TE2  ■  Astern  sad  Ealiie  BaUxoafl  8.879 


3.190 
1,11* 
1,126 


1,780 
1,780 
1,56*. 
25,610 


jure  jptueh  oiO^ 


.752        . 

1,856       . 
BBaUroad        -30,^86         "      > 
9  Bailrpad  11,591 

B  BaUroaa  8,879     . 


ttere  of  optnlaui  SBid  |>c)llef  • 


ti.eo 


1,00 


i,po  . 

:  1*00 
^lioo 


InSortoB 


»o.38li7 


>^B»a3. 


,  VorJu.  «tte8tlns  «bat  Hie  BepartiMnt  or  PobUolforka  tea 
lAld  out  and  taken  tflwave  or  oaia  my  In  aeooKbuiee  vith 
•alA  plM,  togvthar  with  «  oopy  of  thia  •ajnOicfttlon  and 
■^oto* 


■  ...^ 


•  T:E  CDIZ'OmEAL?!'  OF  KA33ACiaJ3nTT3 


omcT.  OF  ni!:  .-.ncHniAuy 


Boston,    April  25.  1951 
1  horeby  enrtify  that  jit  the  riato  of  this  n«;trstation 


.ifrc-'.c-  nr.r.--:c'j 


:ali-ih:in,  Pcnjnnin  :i.   Grout  urA 


Francis  V,  Ilatera  wore  duly  qualified  r.s  Cocnissionpr  and 
.Inso^itti  Ccncissioncj-s,  TospoctJvcly,   of  the;.  Dc-i:nrtEcnt  of 
r-jMlc  n:.rl:s,  antl  thjt  to  their  acts  .inrt  attcstnticnn,   as  such, 
full  f.-iith  .-jnd  credit  urc  anc".  cuirht  tr>  be  civrr  in  and  out  of 
Cmrt,  and,   furthor,   thtst  their  rifr.r.Mjr''3  to  tho  ann':x<!d 


•irnirurent  are  cprjilno.  s 


In  t'-ctisr.ony  cf  v.hi' 
Sor-l  of  tho  Cocnonr.'OJ;ith  th«    tin  .<>  r,h:v':  -rittrn. 


f:-;ntr.:  riffa::c'K  th'j  rirofit 


cU-vmuL-  J.  ' 


Gofrr'-'t-jry  i.r  tho  C?r-r.Dnv:«.-nlth 


J.  MEMORANDUM  OF  AGREEMENT:  NBGC,  CITY,  and  BRA 


2443/990/ 
WPr-KC5 


^P9et<£>  i-jC 


tiiMPS&iiQm.QE.iSBSSiiEm 


w.h  one  or  more  developmenSiaS  be  formed  ■Gi'5Bn?Wh°/rl^  <'f 3"*^^ 

Commission-  the  "CipJ-f  havinn  nffiSci.  4^  r  '^™i'9''  ""«  '^"'='"=  ''=°''"« 
02108,  ana  mrBosfc^^  RedeveloDmem  l^nrS?","  Street  Boston,  Massachusens 

=^"o~eXsSS 

nghts  and  "asonabirnece^a^  «/Jpio^^^^^^^  ^^^^''®  ^^^^''^  development 

and  service  areas  to  prov^dfdlr^rt/un^^^^^  '^PP°^  ^V^^^^s,  lobbies, 

intends  to^nSCI^rSLs^  to'^^Ton^.'^t*';  ™9*;^-  ^""^^^^e.  MBTA 

the  Sits  srvi  no  t£!^  A   ^S  i^'  ^  ^°^^''  3"^  underground  parking,  on  a  porbon  of 
colleaive^v  ?h.^r.rdo"n^r ^'  ^',  '^P^'  Pf^'^'ar^  descnted  on  Exhibrt  B 
&S  ^arden^nte^^^^^^^  or  "Complex-).  Addrtionally.  as  pan  of  the 

and  amronn^l  nlnf^^^^^^  ^°  construa  a  passenger  waiting  room,  retail  facilities 
and  appropriate  pedestrian  access  thereto  and  to  integrate  a  new  Green  Une 


tunnel  as  part  of  the  design  for  subsurface  work  on  Building  C,  which  building  is 
descnbed  in  Exhibit  B,  all  to  provide  improved  sep«nce  to  the  public  and  to 
improve  the  MBTA  facilities. 

4.  Significant  progress  has  been  made  in  the  design  of  the  Complex  and  the 
coordination  between  the  Garden  Complex  and  the  MBTA  improvements,  but  many 
aspeas  of  the  Site  and  the  Garden  Complex  remain  to  be  approved  by  a  variety 

of  federal,  state  and  municipal  agencies  and  require  the  finaiization  of  agreements 
with  the  MBTA,  a  Sale  and  Construction  Agreement  for  the  Air  Rights  Parcels 
("Sales  and  Construction  Agreement")  with  the  City  and  agreements  regarding 
other  property  nghts  before  the  Garden  Complex  can  be  constructed. 

5.  The  parties  agree  that  it  is  in  their  mutual  best  interests,  and  in  the 
interests  of  the  general  public,  to  cooperate  in  the  completion  of  the  Garden 
Complex,  for  the  City  and  the  BRA  to  grant  to  Garden  development  nghts  and 
other  necessary  or  appropriate  temporary  and/or  permanent  cross-rights  and 
easements  for  use  and  access  during  and  after  constnjction,  and  undertake  the 
obligations  set  forth  in  this  Agreement. 

6.  Garden  will  prepare  plans  and  file  applications  for  and  diligently  pursue  the 
zoning  approval  for  a  Master  Planned  Development  Area  ("Master  PDA")  pursuant 
to  the  provisions  of  Article  3  of  the  Boston  Zoning  Code  or  any  other  zoning 
relief  necessary  for  the  approval  of  the  Complex  in  accordance  with  the  building 
program  and  other  dimensions  set  forth  on  Exhibit  B  and  will  prepare  and  proceed 
With  the  filing  of  all  other  necessary  applications  and  requests  for  permits  and 
approvals  for  the  Garden  Complex.'  Garden  will  also  proceed  diligently  toward  the 
completion  of  a  satisfactory  agreement  with  the  MBTA  for  necessary  support 
systems  and  other  rights  to  permit  construction  of  the  Complex,  the  completion 

of  a  Sales  and  Construction  Agreement  with  the  City  and  the  acquisition  of  other 
property  rights  to  enable  a  feasible  project  to  be  developed  in  accordance  with 
Exhibit  B. 

7.  The  City  agrees  to  convey  to  the  Garden  good,  clear  and  marketable  title  to 
the  Air  Rights,  excepting  only  certain  air  rights  above  the  arena  portion  of  the 
Garden  Complex,  »pon  approval  of  the  Master  PDA  and  execution  of  a  Sales  and 
Construction  Agreement.  The  pnce  for  the  Air  Rights  shall  be  twenty  million 
dollars  ($20,000,000)  payable  as  follows: 

One  million  dollars  ($1,000,000)  shall  be  payable  as  a  good  faith  deposit  at 
the  time  of  tentative  designation  of  Garden  by  the  Public  Facilities  Department. 
Such  one  million  dollar  ($1,000,000)  deposrt  shall  be  held  in  a  separate  escrow 
account  (the  "AccounT)  by  the  City  of  Boston  Collector-Treasurer  and  invested 
in  securites  mutually  agreeable  to  the  parties  and  in  accordance  with  statutes 
governing  investments  by  the  City  of  Boston  Collector-Treasurer,  or  shall  be  paid 
in  the  form  of  an  irrevocable  letter  of  credit  to  be  held  by  the  City  of  Boston 
Collector-Treasurer,  which  letter  of  credit  shall  be  drawn  on  a  Boston  bank  on 
terms  acceptable  to  the  City.  Such  one  million  dollar  ($1,000,000)  deposit  plus 
interest  earned  through  March  15. 1990  shall  be  applied  to  the  purchase  price  if 
the  conveyance  is  consummated  as  anticipated  in  this  Agreement.  If  Garden 
notifies  the  City  before  March  15,  1990  that  it  will  not  proceed  with  the  project, 
the  one  million  dollar  (Si  ,000,000)  deposrt  shall  be  refunded  but  the  earned 

-  2  - 


interest  shaJI  be  retained  by  the  City.  Funds  shall  be  released  from  the  Account 
in  accordance  with  the  terms  of  this  Agreement. 

Nine  million  dollars  ($9,000,000)  shall  be  payable  at  the  time  that  the  Sales 
and  Constajctjon  Agreement  is  executed,  but  not  later  than  March  15,  1990 
Such  nine  million  dollar. ($9,000,000)  payment  shall  also  be  deposited  m  the  ' 
Account  and  invested  in  securities  mutually  agreeable  to  the  parties  and  in 
accordance  with  statutes  governing  investments  by  the  City  of  Boston  Collector- 
I  reasurer,  or  shall  be  paid  m  the  form  of  an  irrevocable  letter  of  credit  to  be 
held  by  the  City  of  Boston  Collector-Treasurer,  which  letter  of  credit  shall  be 
drawn  on  a  Boston  bank  on  terms  acceptable  to  the  City.  Interest  earned  on  and 
after  March  15  1990  on  the  one  million  dollar  ($1,000,000)  deposit  and  the  nine 
million  dollar  ($9,000,000)  payment  shall  not  be  applied  to  the  purchase  price  and 
Shall  belong  to  the  City.  If  Garden  notifies  the  City  on  or  after  March  15  1990 
that  It  will  not  proceed  wrth  the  projea,  this  nine  million  dollar 
($9,000,000)  payment  shall  be  refunded,  as  shall  50%  of  the  interest  earned  on 
such  nine  million  dollar  ($9,000,000)  payment.  However,  neither  the  one  million 
collar  ($1 ,000.000)  payment  or  any  other  interest  shall  be  refundable. 

The  Final  Payment  shall  be  payable  at  the  execution  of  the  air  rights  deed 
The  Final  Payment  shall  be  ten  million  dollars  ($10,000,000).  plus  interest  on  the 
ten  million  dollars  ($10,000,000)  charged  at  the  rate  of  prime  plus  one  percent 
(1  /o)  for  the  penod  from  March  15.  1990  to  the  date  of  Final  Payment,  minus  the 
interest  earned  on  the  Account  prior  to  March  15,  1990. 

If  the  Rnal  Payment  is  not  made  on  or  before  September  15,  1992  Garden 
^Q  5^^®^®^  ^°  t)®  "^  default,  and  will  be  returned  its  nine  million  dollars 
($9,000,000)  deposit.  The  City  will  retain  the  initial  one  million  dollars 
($1 .000,000)  payment  and,  except  a% provided  above,  al^  interest  earned  on  the 

Account. 

8.  The  parlies  agree  that  among  the  additional  property  rights  required  to 
develop  the  Complex  in  accordance  with  Exhibit  B  may  include  a  portion  of  the 
existing  Nashua  Streat  right  of  way  or  air  rights  above  such  nght  of  way.  The 
City  of  Boston  TrL.  .sportaton  Department  has  indicated  its  intention  to  relocate 
the  Nashua  Street  nght  of  way  eighty  feet  (80")  to  the  west.  The  parties  agree 
to  cooperate  and  negotiate  in  good  faith  in  order  to  convey  to  Garden  the 
necessary  rights  in  or  over  such  nght  of  way  upon  mutually  satisfactory  terms 
simultaneously  with  the  conveyance-  of  the  Air  Rights. 

9.  The  BRA  agrees  to  convey  to  the  Garden  subject  to  the  rights  of  others 
certain  access,  egress,  support  and  other  easements  and  rights  in  the  BRA  Parcel 
reasonably  necessary  in  order  to  facilitate  the  development  and  operation  of  the 
Cor^^plex  as  contemplated  on  Exhibit  B.  simultaneously  with  the  conveyance  of  the 
Air  Rights. 

1 0.     The  City  shall  be  entitled  to  receive  one  and  one-half  percent  (1 .5%)  of  the 
gross  proceeds  of  any  financing,  refinancing,  or  sale  of  the  Arena  and/or  Building 
A,  excepting  only  the  original  construction  financing  for  the  Arena,  the  onginal 
permanent  financing  for  the  Arena  If  such  permanent  financing  does  not  exceed 
the  certified  total  development  cost  of  the  Arena,  the  onginal  construction 
financing  for  Building  A,  which  building  is  described  in  Exhibit  B,  and  the  onginai 
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permanent  financing  for  Building  A  if  such  permanent  financing  does  not  exceed 
the  certrfied  total  development  cost  of  Building  A. 

The  original  stnjcturing  of  the  ownership  interests  in  the  development  entity 
which  shall  develop  the  Arena,  which  may  include  interests  conveyed  to  non- 
Garden  affiliates  prior  to.construction,  shall  not  constrtute  a  sale  for  purposes  of 
this  section,  and  transfers  of  ownership  interests  in  the  Arena  between  or  among 
legal  affiliates  of  Garden  shall  not  constitute  a  sale  for  purposes  of  this  section 
unless  such  transfer  involves  the  sale  of  equrty  interests  to  entities  not  affiliated 
with  Garden,  admission  of  other  capital  partners,  or  any  additional  financing  or 
refinancing  of  the  arena.  Similarly,  the  onginal  structunng  of  the  ownership 
interests  in  the  development  entity  which  shall  develop  Building  A,  which  may 
include  interests  conveyed  to  non-Garden  affiliates  prior  to  construction,  shall  not 
constitute  a  sale  for  purposes  of  this  section,  and  transfers  of  ownership  interests 
in  Building  A  between  or  among  legal  affiliates  of  Garden  shall  not  constrtute  a 
sale  for  purposes  of  this  section  unless  such  transfer  involves  the  sale  of  equity 
interests  to  entities  not  affiliated  with  Garden,  admission  of  other  caprtal 
panners,  or  any  additional  financing  or  refinancing  of  Building  A. 

1 1 .  Garden  shall  be  responsible  for  the  payment  of  Development  Impact  Fees 
required  as  set  forth  in  the  City  of  Boston  Zoning  Code. 

12.  The  Complex  shall  be  assessed  for  real  estate  tax  purposes  and  the  Garden 
shall  pay  real  estate  taxes  in  accordance  wrth  the  customary  tax  assessment 
procedures  of  the  City  of  Boston  pursuant  to  Chapter  59  of  the  Massachusetts 
General  Laws. 

13.  The  Arena  will  be  financed  consistently  with  sound  business  practices  and 
undeo-vriting  in  order  to  operate  on  at  Isast  a  break-even  level  based  upon 
commercially  reasonable  projections. 

14.  The  Garden  shall  provide  a  child  care  facility  in  accordance  with  applicable 
legal  requirements  at  a  location  to  be  agreed  upon  by  the  parties  as  the  design 
for  the  Complex  becomes  further  refined. 

1 5.  Notwrthstanding  any  specific  language  set  forth  above,  the  parties  agree  that 
as  the  design  for  the  Complex  evolves,  there  will  in  all  probability  arise  the  need 

for  certain  other  agreements  for  support,  access  and  egress,  passage  of  necessary 
utilities  or  other  sen/ices,  agreements  for  lateral  support,  encroachments,  licenses 
or  similar  arrangements  facilitating  the  operation  of  the  Complex.  If  such 
agreements  are  necessary  or  appropnate,  each  party  shall  grant  or  approve  such 
change.  The  parties  also  agree  to  use  all  reasonable  efforts  to  negotiate  and 
execute  a  mutually  satisfactory  Sales  and  Constnjction  Agreement  consistent  with 
the  provisions  of  Exhibit  B. 

The  parties  recognize  that  the  successful  completion  of  the  development  of 
the  Complex  will  require  extensive  coordination  of  the  planning  and  construction 
of  the  Complex  with  the  planning  and  construction  of  the  MBTA  transportation 
improvements,  the  Massachusetts  Department  of  Public  Works  Highway 
improvements  and  other  public  construction  activities  currently  being  planned. 
The  parties  agree  to  act  diligently  and  cooperate  fully  with  each  other  and  with 


the  other  public  agencies  and  their  consuftants  in  order  to  maximize  the 
successful  and  feasible  completion  of  the  Complex. 

16.  In  the  event  it  is  necessary  or  desirable  to  seek  special  legislation  in  order 
to  accomplish  the  objectives  set  forth  in  this  Memorandum  of  Agreement,  the  City 
and  the  BRA  agree  to  provide  all  reasonable  assistance  in  the  effort  to  have  such 
legislation  adopted. 

1 7.  To  the  extent  any  document,  plan  or  proposal  is  submitted  to  the  other  for 
action  or  approval,  each  party  agrees  to  use  aJI  reasonable  efforts  to  respond  to 
such  request  in  a  reasonable  period  of  time  and,  to  the  extent  such  response  is 
negative,  setting  forth  specific  reasons  for  such  negative  response  and  proposing 
reasonable  alternative  courses  of  action.  Any  such  request  shall  be  sent: 

If  to  City:  Director 

City  of  Boston 
Public  Facilities  Department 
26  Court  Street,  6th  Floor 
Boston,  MA  02108 

with  copies  to:  Public  Facilities  Department 

Attention:  General  Counsel 
26  Court  Street,  eth  Roor 
Boston,  Ma   02108 

If  to  BRA:  Boston  ^Redevelopment  Authority 

Office  of  the  Director 
One  City  Hall  Square 
Boston,  MA  02201 

with  copies  to:  Boston  Redevelopment  Authority 

Chief  General  Counsel 
One  City  Hall  Square 
Boston,  MA  02201 

If  to  Garden:  Chairman 

New  Boston  Garden  Corporation 
150  Causeway  Street 
Boston,  MA  02114 

wttfi  copies  to:  Mr.  Paul  McDonough 

Goodwin  Procter  and  Hoar 
One  Exchange  Place 
Boston,  MA  02109 


-  5 


Executed  this  day,  January  26,  1989.  by: 
CITY  OF  BOSTON 


By:  ZL^     y 


BOSTON  REDEVELOPMENT  AUTHORITY 


By:      -   P^yf. 


NEW  BOSTON  GARDEN  CORPORATION 

By: 
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ASLZHA    PROJECT    DEVELOPMrNT    PROGRAM 
Ovtrall    D^vlopa.nt    Prograa 


I 


I 


Total  offict  and  rttail  gif 

Total  hottl  q»e 

Total  offict,  hottl,  &  rttail  g«f 


1.802,000 
500,000 

TTmrzzz 


to   1,672,00C 
to     630,000 


Ar«na  Dtvlopaant  Pro^taa 

Height  of  artna  building  from  gradt:   155  f«.t 
Approxifluttly  17,200  stats  for  hockty 
Approximattly  18,400  stats  for  baskttball 
105  bests  (Stats  includtd  in  abovt  totals) 

Building  "A"  Dtvtloptttnt  Program 

Htight  of  building  froa  gradt:   375  fttt 

Ust:   offict  and/or  hottl 

Total  gross  squart  fttt:   790,000  gsf  (Its.  up  to  56,000  gsf  which 

can  bt  shifttd  to  building  B) 

Building  "B"  Develepmtnt  Program 

Height  of  building  from  gradt:   350  feet 
Use:   hotel  or  offict 

Total  gross  squart  fett:   630,000  gsf  (plus  up  to  56,000  gsf  which 

can  bt  shifted  from  Building  A) 

Suildinq  "C    rcvelopatnt  Procram 

Height  of  building  from  gradt:   400  feet 

Use:   office 

Total  gross  squart  fttt:   832,000  gsf 


Other  ancillary  rttail  and  offict  ust  in  ptdestal:   50,000  gsf 


Parking 

Delaware  North  spaces 
MfiTA  parking  spacts 


1100  spacts 
1350  spacts 
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AMENDMENT  NO 


TO  MEMORANDUM  OF  AGREEMENT 


Reference  is  made  to  a  certain  Memorandum  of  Agreement 
dated  January  26,  1989  (the  "MOA" )  among  New  Boston  Garden 
Corporation,  a  Delaware  corporation  with  an  address  at  150 
Causeway  Street,  Boston,  Massachusetts  02114  (the  "Garden"); 
the  City  of  Boston,  a  public  body  politic  and  corporate  and  a 
political  subdivision  of  The  Commonwealth  of  Massachusetts 
acting  by  and  through  the  Public  Facilities  Commission,  having 
offices  at  26  Court  Street,  Boston,  Massachusetts  02108  (the 
"City");  and  the  Boston  Redevelopment  Authority,  a  public  body 
politic  and  corporate,  having  offices  at  Boston  City  Hall, 
Boston,  Massachusetts  02201  (the  "BRA"). 

For  good  and  valuable  consideration,  the  receipt  and 
sufficiency  of  which  are  hereby  acknowledged,  the  parties  agree 
to  amend  the  MOA  as  follows: 

Section  7  is  deleted  in  its  entirety  and  replaced  with  the 
following  new  Section  7: 

7.    The  City  agrees  to  convey  to  the  Garden  good  and 
clear  record  and  marketable  title  to  the  Air  Rights, 
excepting  only  certain  air  rights  above  the  arena  portion 
of  the  Garden  Complex,  upon  approval  of  the  Master  PDA  and 
execution  of  Sales  and  Construction  Agreement.   The  price 
for  the  Air  Rights  shall  be  Twenty  Million  One  Hundred 
Fifty  Thousand  Dollars  ($20,150,000.00)  payable  as  follows: 

Ten  Million  One  Hundred  Fifty  Thousand  Dollars 
($10,150,000.00)  shall  be  payable  as  a  good  faith  deposit 
on  March  15,  1990  in  the  form  of  a  promissory  note.   Such 
promissory  note  shall  be  non-negotiable,  non-transferable, 
shall  not  bear  interest,  and  shall  be  cancellable  at  the 
option  of  Garden  in  the  event  it  terminates  this  Memorandum 
of  Agreement  at  any  time  prior  to  the  acquisition  of  the 
Air  Rights.   Upon  acquisition  of  the  Air  Rights  for  the 
construction  of  a  new  arena,  such  note  shall  be  cancelled 
and  shall  be  replaced  as  follows: 

A.    In  the  event  the  Garden  enters  into  a 
satisfactory  and  binding  contract  with  a  purchaser  for 
the  non-arena  portions  of  the  Complex  on  or  before  the 
date  it  acquires  the  Air  Rights,  then  as  of  the  date 
it  acquires  the  .^^ir  Rights  Garden  shall  pay  Two 
Million  Dollars  ($2,000,000.00)  in  cash  and  shall 
deliver  a  non-interest  bearing  promissory  note  for  the 
balance  of  the  purchase  price  in  the  amount  of 
Eighteen  Million  One  Hundred  Fifty  Thousand  Dollars 
($18,150,000.00),  which  note  shall  mature  and  be  due 
and  payable  to  the  City  ninety  (90)  days  after  the 
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issuance  of  a  certificate  of  occupancy  for  the 
entirety  of  the  new  arena. 

B.    In  the  event  the  Garden  has  not  entered  into  a 
satisfactory  and  binding  contract  with  a  purchaser  for 
the  non-arena  portion  of  the  Complex  as  of  the  date  it 
acquires  the  Air  Rights,  then  as  of  the  date  it 
acquires  the  Air  Rights  the  Garden  shall  deliver  a 
non-interest  bearing  promissory  note  to  the  City  in 
the  amount  of  Twenty  Million  One  Hundred  Fifty 
Thousand  Dollars  ($20,150,000.00),  which  note  shall 
mature  and  be  due  and  payable  on  the  later  to  occur  of 
(i)  ninety  (90)  days  after  the  issuance  of  a 
certificate  of  occupancy  for  the  entirety  of  the  new 
arena,  or  (ii)  thirty  (30)  days  after  the  execution 
and  delivery  by  the  Garden  of  a  satisfactory  and 
binding  agreement  with  a  developer  for  the  sale  and 
development  of  the  non-arena  portion  of  the  Complex. 

Except  as  provided  herein,  the  provisions  of  the  MOA  are 
unmodified  and  are  hereby  ratified  and  confirmed. 


Executed  this  15th  day  of  March,  1990  by: 

City  of  Boston 


By: 


L  i  s  a  G .  Ch/pn  i  c  k 

Public  Facilities  Director 


Boston  Redevelpment  Authority 


By: 


Stephj 

its  Directc 


New  Boston  Garden  Corporation 


its  President 


ZP-3483/B 


K.  MEMORANDUM  OF  AGREEMENT:  NBGC  AND  MBTA 


2443/990/ 
WPr-KC5 


?r  y. 

2/15/89 


y^y.o'Rj-KDuy.   of  agrzzmzn": 


The  undersigned  New  Boston  Garden  Corporation,  a  Delaware 
corporation  (together  with  one  or  more  development  affiliates 
to  be  formed  "Garden")  with  an  address  at  150  Causeway  Street, 
Boston,  Massachusetts  02114  and  The  Massachusetts  Bay 
Transportation  Authority  ("MBTA"),  a  p'ublic  body  politic  and 
corporate  and  a  political  subdivision  of  the  Commonwealth  of 
Massachusetts,  having  offices  at  10  Park  Plaza,  Boston, 
Massachusetts  02116,  hereby  agree  as  follows  with  respect  to 
the  acquisition,  improvement  and  development  of  land  and 
certain  rights  in  real  estate  now  owned  by  Garden,  MBTA  and  the 
City  of  Boston  (the  "Site"). 

1.  Garden  owns  the  portion  of  the  Site  on  which  the 
Boston  Garden  is  now  located.   MBTA  owns  a  portion  of  the  Site, 
approximately  3  acres,  located  to  the  north  of  the  Garden 
parcel.   In  accordance  with  the  provisions  of  Chapter  15, 
Section  31,  of  the  Acts  of  1988,  MBTA  has  conveyed  to  the  City 
of  Boston  the  air  rights  over  such  portion  of  the  Site.   Garden 
must  aco'jire  air  rights  and  reasonably  necessary  easements  for 
structural  support  systems,  lobbies  and  service  areas  to 
provide  direct  support  for  and  access  to  the  Complex. 
Acquisition  by  Garden  of  other  real  property  interests  may  be 
necessary  in  order  that  development  and  construction  of  the 
Garden  Complex  (subsequently  described)  can  be  successfully 
completed. 

2.  MBTA,  in  furtherance  of  its  transportation 
obligations,  has  determined  that  the  Site  must  accomumodate 
necessary  mass  transportation  and  commuter  rail  improvements, 
and  accordingly  intends  to  construct  on  a  portion  of  the  Site 
certain  commuter  rail  improvements,  an  underground  parking 
garage  and  foundations  and  other  support  systems  fcr  an  Arena 
to  be  constructed  by  Garden  on  air  rights  over  portions  of  the 
Site  ("Air  Rights").   Furthermore  MBTA  intends  to  construct  or 
cause  to  be  constructed  a  relocated  Green  Line  tunnel  running 
from  Causeway  Street  through  the  Site  to  reconnect  ultimately 
with  the  Green  Line  right  of  way  to  Lechmere  Station. 

3.  Garden  has  been  tentatively  designated  developer  of 
the  Site  by  the  City  of  Boston,  and  intends  to  construct  a  new 
multi-purpose  sports  Arena,  and  a  commercial  development  of 


office  space,  a  hotel,  and  underground  parking,  (collecrively, 
the  "Garden  Complex"  or  "Complex")  on  a  portion  of  the  Site  and 
on  the  Air  Rights  m.entioned  above.   Additionally,  as  part  of 
the  Com.plex,  Garden  intends  to  construct  to  mutually-approved 
specifications  a  passenger  waiting  room  and  appropriate 
pedestrian  access  thereto,  all  to  service  the  MBTA  facilities 
jointly  with  other  commercial  and  retail  activity  therein  to  be 
conducted  by  Garden. 

4.  The  Site  and  the  proposed  improvements  described  above 
are  described  on  the  attached  Exhibits  Al,  A2  and  A4 .    The 
parties  agree  that  significant  progress  has  been  made  in  design 
of  these  respective  projects  and  the  interrelationship  between 
them,  but  also  understand  that  many  aspects  of  the  Site  and  the 
Garden  Complex  remain  under  study  by  other  State  and  municipal 
agencies,  are  the  subjects  of  numerous  review  and  approval 
processes  and  require  the  finalization  of  air  rights 
agreements,  before  the  Garden  Complex  can  be  constructed. 

5.  The  parties  agree  that  it  is  in  their  mutual  best 
interests,  and  in  the  interests  of  the  general  public,  to 
(a)  cooperate  in  the  design  and  completion  of  these 
interdependent  projects,  (b)  grant  to  each  other  necessary  or 
appropriate  temporary  and/or  permanent  cross-rights  and 
easements  for  use  and  access  during  and  after  construction, 

(c)  undertake  the  obligations  set  forth  in  this  Memorandum,  and 

(d)  mutually  assist  in  the  'processing  of  governmental  or  other 
approvals,  permits  and  agreements  which  benefit  the  project, 
with  the  intended  favorable  results  of  such  cooperation 
including  cost  and  time  savings  to  each  party,  early  completion 
of  both  projects,  and  improvements  in  the  overall  design  and 
function  of  the  two  projects. 

6.  KBTA   has  diligently  proceeded  with  its  efforts  to 
complete  the  permitting  and  approval  process  for  construction 
of  its  project,  and  intends  to  submit  to  public  bid  and 
thereafter  commence  construction  in  the  fall  of  1989  on  the 
foundations  and  other  structural  elements  of  MBTA's  parking 
garage,  that  portion  of  the  proposed  Green  Line  tunnel  located 
on  land  owned  by  MBTA,  the'  below-grade  Garden  service  area,  and 
the  footings  and  foundations  for  the  support  of  the  Arena,  with 
the  exception  of  caissons  along  the  easterly  edge  of  the  Orange 
Line.  It  is  the  intent  of  this  Memorandum  that  MBTA  receive 
consideration  for  such  of  its  work  which  benefits  Garden 
through  MBTA's  receipt  of  the  benefits  of  certain  work  intended 
to  be  done  subsequently  by  Garden,  as  described  in  Section  7 
below.  MBTA  agrees  to  incorporate  in  its  foundation  design  and 
specifications  for  the  Green  Line  extension  and  Garage: 


a)  A  deep  foundation  for  the  Green  Line  to  permit  its 
integration  into  the  subsurface  Garage  structure  and  to  support 
Building  A; 

b)  The  excavation  and  construction  of  a  perimeter  slurry 
wall  and  caissons,  structural  system  and  ground  level  slab 
within  the  slurry  wall  in  the  locations  shown  in  Exhibit  Al; 

c)  the  installation  of  caissons  along  the  northerly  and 
southerly  perimeter  of  the  slurry  wall  in  the  approximate 
locations  shown  on  the  attached  Exhibit  Al; 

The  MBTA  also  agrees  to  incorporate  in  its  design,  at 
Garden's  option,  the  installation  of  caissons  outside  the 
perimeter  of  the  slurry  wall  on  the  westerly  portion  of  the 
site,  provided  Garden  shall  agree  to  pay  the  cost  incurred  by 
M3TA  in  connection  with  the  installation  of  such  caissons. 

To  the  extent  possible,  depending  upon  the  timing  of  the 
clearance  of  the  150  Causeway  Street  building  site,  the 
installation  of  the  caisson  line  along  the  easterly  edge  of  the 
Orange  Line  shall  be  incorporated  into  the  MBTA  work,  provided, 
however.  Garden  shall  reimburse  to  MBTA  the  cost  of  such 
easterly  edge  caisson  line  installation. 

MBTA  agrees  to  complete  the  finish  work  on  the  cross 
platform  and  train  room  area  to  its  customary  standard.   If, 
after  submission  of  the  proposed  specifications  for  such  work 
to  Garden,  Garden  wishes  to  alter  or  upgrade  such 
specifications  for  purposes  of  design  compatibility  with  the 
interior  finish  of  the  passenger  waiting  room,  MBTA  agrees  to 
incorporate  such  changes  in  its  specifications  providing  Garden 
agrees  to  pay  the  incremental  cost  increase  over  the  cost  of 
the  original  MBTA  specifications.   MBTA  also  agrees  to  provide 
an  access  ramp  easement  from  the  relocated  Nashua  Street  right 
of  way  for  truck  access  to  the  Arena  level  and  an  easement  for 
access  and  maintenance  along  the  northerly  side  of  Building  A 
for  maintenance  access  reserving  an  access  ramp  for  the  purpose 
of  access  and  egress  to  the  MBTA  garage. 

In  order  to  provide  for  a  compatible  design  and  accommodate 
mutually  beneficial  objectives  of  commuter  rail  and  Arena 
patron  circulation,  maintenance  of  air  quality  and  public 
safety,  the  parties  agree  to  cooperate  in  the  design  and  use  of 
the  cross  platform  area  and  train  room  configuration.  The 
parties  agree  to  cooperate  in  order  to  locate  certain 
train-related  support  activities  on  the  easterly  side  of  the 
cross  platform.  Garden  agrees  to  construct  at  its  expense,  the 
easterly  wall  separating  the  train  room  and  the  cross  platform 
area  and  the  doors  entering  the  cross  platform  from  the  train 
room.   MBTA  agrees  to  construct,  at  its  expense,  the  westfrly 
wall  separating  the  train  room  from  the  crcLs  platform  area. 
All  as  sho/.Ti  on  Exhibit  A2 . 


In  order  to  enable  MBTA  to  design  and  timely  commence 
construction  of  its  work  and  im.provements ,  Garden  will  provide 
plans  and  specifications  and  necessary  criteria  reasonably 
satisfactory  in  substance  and  detail  to  MBTA,  describing  the 
location,  loadings,  bearing  capacities  and  other  necessary 
information  regarding  the  Arena  and  Building  A  footings  and 
foundations  at  the  earliest  possible  date  but  in  no  event  later 
than  March  1,1989,  or  such  later  date  as  may  be  agreed  to  by 
the  parties.   Reference  is  made  to  the  attached  Exhibit  A3 
detailing  a  list  of  necessary  information.   The  parties  agree 
that,  following  Garden's  submission  and  ViBTA   engineering 
consultant's  approval  of  such  specifications,  changes  in  the 
location  or  specifications  of  foundations  and  footings  may  well 
be  difficult  or  impossible. 

It  is  anticipated  that  the  horizontal  plane  above  which 
Garden  will  be  responsible  for  constructing  Arena  and  Building 
A  supports  and  structure,  and  below  which  will  be  MBTA's 
construction  responsibility,  will  be  above  the  level  of  the  pad 
as  shown  on  Exhibit  A4  attached  hereto  as  the  same  may  be 
revised,  and  that  certain  work  of  each  party  may  extend  beyond 
such  plane,  as  indicated. 

The  parties  agree  that  Temporary  Tracks  TTA  and  TTB  shall 
be  abandoned  and  eliminated  or  made  passable  for  access  by 
motor  vehicles,  at  MBTA  expense,  along  the  southermost  fifty 
(50)  foot  length  within  1  year  after  commencement  of 
construction  of  the  Arena  in  order  to  provide  adequate  access 
to  the  existing  Boston  Garden  Arena  and/or  interim  facility  to 
service  such  Garden  facility. 

7.    Upon  the  issuance  of  all  necessary  permits  and 
approvals  and  acquisition  of  air  rights  and  other  property 
rights  to  construct  the  Complex,  Garden  will  (i)  construct  the 
Arena  and  related  support  and  service  structures  on  a  schedule 
consistent  with  MBTA's  excavation  and  construction  of  its 
parking  garage,  and  (ii)  during  construction  of  the  Complex, 
construct  certain  improvements  for  the  benefit  and  use  of  MBTA, 
its  patrons  and  the  general  public,  including  a  passenger 
waiting  room  of  approximately  16,000  square  feet  in  area,  a 
ticket  area  of  approximately  3,000  square  feet,  an  easement 
area  and  volume  of  finished  space  to  provide  access  to  the 
Orange  Line  and  Green  Line,  including  but  not  limited  to,  a 
voluine  for  the  MBTA  to  install  and  maintain  an  elevator, 
escalator,  and  stairway  and  an  easement  for  direct  access  to 
Causeway  Street,  an  easement  volume  from  the  passenger  waiting 
room  to  Causeway  street,  and  such  other  easement  volume 
necessary  for  the  free  flow  of  pedestrian  traffic  to  and  from 
other  adjacent  MBTA  facilities,  all  of  which  shall  be  designed 
to  pl^ns  and  specifications 


jointly  created  by  MBTA  and  Garden  as  a  part  of  the  ongoing 
design  and  permitting  process  described  herein.   It  is  agreed 
that  Garden  will  control  and  be  entitled  to  the  economic 
benefits  of  all  concessions,  advertising  and  retail  activities 
carried  on  in  the  aforesaid  passenger  waiting  room  and  easement 
areas.   Garden  agrees  to  use  all  reasonable  efforts  to  advance 
the  construction  date  of  the  passenger  waiting  room  and  related 
improvements  for  the  benefit  of  MBTA,  to  as  early  a  point  in 
its  development  scheduling  as  is  feasible,  it  being  the  intent 
of  both  parties  that  the  public  use  and  enjoyment  of  the  new 
passenger  waiting  room,  ticket  area  and  easement  volumes  be 
available  as  early  as  reasonably  possible.   Garden  will  also 
incorporate  in  its  design  the  plans  and  specifications  for  the 
structure  and  roof  covering  the  train  platform  which  forms  the 
Arena  pad  and  the  parties  agree  to  cooperate  in  the  development 
of  mutually  acceptable  plans  for  such  work.  MBTA  shall  be 
responsible  for  the  finish  of  such  area,  including  lighting, 
signage  and  ventilation. 

8.  MBTA  agrees  to  grant  to  Garden  ,  or  to  the  City  of 
Boston  for  inclusion  in  the  grant  of  the  Arena  air  rights  by 
the  City  of  Boston,  certain  air  rights  over  the  northerly 
portion  of  the  Site  for  access  and  the  construction  and 
maintenance  of  the  Arena  as  shown  on  the  attached  exhibits. 

9.  In  order  to  enable  Carden  to  design  and  timely 
commence  construction  of  Building  C,  MBTA  will  provide  plans 
and  specifications  and  necessary  criteria  reasonably 
satisfactory  in  substance  and  detail  to  Garden,  describing  the 
location,  loadings,  bearing  capacities  and  other  necessary 
information  regarding  the  Green  Line  tunnel  cavity  at  the 
earlier  possible  date  but  in  no  event  later  than  January  1, 
1992,  or  such  later  date  as  may  be  agreed  to  by  the  parties  in 
view  of  Building  C  scheduling.  Promptly  upon  commencement  of 
construction  of  Building  C,  shown  on  plans  described  in  the 
Exhibit  hereto,  which  the  parties  intend  to  be  no  later  than 
January  1993,  Garden  will  grant  to  MBTA  a  perpetual  mutually 
satisfactory  easement  underground  through  the  Garden  parcel, 
and  will  make  provision,  in  the  course  of  any  underground 
construction,  for  the  simultaneous  or  subsequent  completion  of 
the  Green  Line  tunnel  within  such  easement,  all  in  accordance 
with  mutually  acceptable  plans  and  specifications. 

10.  Notwithstanding  any  specific  language  set  forth  above, 
the  parties  agree  that  as  the  design  for  the  project  evolves, 
there  will  in  all  probability  arise  the  need  for  certain  other 
agreements  including  easements  or  cross-easements  for  support, 
access  and  egress,  passage  of  necessary  utilities  or  other 
services,  cross-parking  agreements,  party  foundation  walls, 
agreements  for  lateral  support,  encroachments,  licenses  or 


similar  arrangements  facilitating  the  operation  of  these 
projects.   If  such  agreements  are  necessary  cr  appropriate  with 
reference  to  the  plans  and  specifications,  each  party  shall 
grant  or  approve  such  change.   The  parties  also  agree  to  use 
all  reasonable  efforts  to  negotiate  and  execute  (i)  a  mutually 
satisfactory  Design  and  Construction  Agreement  implementing  the 
finally-approved  design,  and  (ii)  a  mutually  satisfactory 
Operating  Agreement  to  facilitate  the  operation  of  joint  areas 
of  use  for  such  services  as  security,  fire  protection,  and 
train  station  operation. 

11.  Recognizing  and  giving  effect  to  the  distinct 
ownership  of  any  garage  facilities,  the  parties  agree  to 
instruct  their  design  professionals  to  provide  in  all  respects 
for  garage  facilities  on  their  respective  parcels  which  are 
compatible  as  to  floor  levels,  access  routes,  clearances  and 
all  other  relevant  physical  aspects  in  order  to  permit,  if  the 
parties  wish,  the  operation  of  both  garages  as  an  integrated 
whole.   To  the  extent  the  efficient  operation  of  either  garage 
requires  access  or  egress  through  property  of  the  other,  and  if 
design  considerations  permit,  such  rights  shall  be  granted  as 
aforesaid.   The  parties  agree  to  explore  the  joint  selection  of 
a  manager  of  both  garages. 

12.  The  parties  agree  that  during  construction  each  will 
use  all  reasonable  efforts  to'  (i)  meet  projected  construction 
schedules,  and  (ii)  minimize  the  level  of  interruption  or 
interference  with  pedestrian  traffic  and  service  through  or 
near  construction  areas,  the  optimum  desired  effect  being 
negligible  adverse  effect  on  the  continued  operation  of  KBTk 
and  Commuter  Rail  service.  Garden  events  and  retail  and  other 
commercial  activities  of  either  party  on  the  Site.   Any  changes 
in  the  proposed  location  or  operation  of  passenger  services  or 
Garden  customer  services  must  be  mutually  satisfactory  to  the 
parties,  in  advance. 

13.  To  the  extent  any  document,  plan  or  proposal  is 
submitted  to  the  other  for  action  or  approval,  each  party 
agrees  to  use  all  reasonable  efforts  to  respond  to  such  request 
in  a  reasonable  period  of  time  and,  to  the  extent  such  response 
is  negative,  setting  forth  specific  reasons  for  such  negative 
response  and  proposing  reasonable  alternative  courses  of 
action.   The  parties  agree  that  matters  not  responded  to  within 
a  reasonable  period  of  time  in  the  negative  will  be  deemed 
approved  and  will  not  be  subject  to  further  renegotiation.   In 
the  absence  of  extraordinary  complications,  a  period  of  21  days 
shall  be  deemed  a  reasonable  period  in  which  to  respond.   Any 
such  request  shall  be  sent: 


If  to  MBTA:     c/o  Peter  F.  McNulty, 

Director  of  Construction 
10  Park  Plaza 
Boston,  Ma   02116 

If  to  Garden:   c/o  Mr.  Louis  Reif 

New  Boston  Garden  Corporation 
150  Causeway  Street 
Boston,  MA.  02114 

With  a  copy  to: 

Paul  F.  McDonough,  Jr. Esq. 
Goodwin  Procter  &  Hoar 
Exchange  Place 
Boston'  MA.  02109 

14.  Each  party  agrees  to  use  reasonable  efforts  to 
accomplish  the  objectives  set  forth  in  this  Agreement  and  each 
party  hereby  agrees  to  release  the  other  from  any  claim  or 
other  liabilities  for  any  consequential  damages,  delays,  or 
damage  to  adjacent  structures  caused  by  the  reasonable  efforts 
to  perform  the  work  described  in  this  Agreement,  unless  caused 
by  wilful  misconduct  or  gross  negligence. 

15.  Garden  agrees  diligently  to  expend  all  reasonable 
efforts  in  its  attempt  to  obtain  control  of  all  necessary 
property  interests  and  final  approval  of  all  aspects  of  a 
project  of  sufficient  magnitude  and  scope  to  permit  Garden  to 
conclude  as  soon  as  reasonably  possible  that  the  project  in  its 
approved  form  is  or  is  not  economically  feasible,  merits  (or 
not)  the  undertaking  by  Garden  of  all  inherent  development 
risks,  and  that  construction  is  or  is  not  to  begin 
("Predevelopment  Efforts").   Garden  shall  continue  to  be 
responsible  for  the  cost  of  Predevelopment  Efforts,  but  not 
beyond  such  point  at  which  Garden  has  concluded  that  all 
permits  and  approvals  will  not  be  forthcoming,  or  it  cannot 
acCTuire  control  of  necessary  property  interests,  or  that  the 
Garden  Complex  will  not  be  economically  feasible.   In  the  event 
Garden  concludes  that  the  project  is  not  economically  feasible, 
or  if  any  legal  obstacle  to  commencement  of  construction  shall 
remain,  upon  notice  given  in  writing  by  Garden  to  MBTA,  any 
obligations,  expressed  or  implied,  of  either  party  hereunder 
shall  cease  and  thereafter  be  void. 
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EXHIBIT  A3 


2. 
3. 

4. 
S. 
6. 

^ 

/. 
8. 
9. 

no. 

11. 
--< 

13. 


Column  locztions  (placement)  -  Arena 

Final  Column  Loaas  -  Arena 

Location/Loadings  of  Caissons  outside  Slurry  Wa! 
(North  &  South)  (Between  grids  1  thru  14  only) 

Layout  of  Ground  Floor  -  Arena 

Storage  ReauJrement  at  Garage  Level  1 

Ventilation  Intake/Exhaust  Locations 

interim  Facility  Requirements 
(To  be  mutually  agreed  upon) 

Agreement  on  BulldingA  Provisions 
(To  bo  mutually  agreed  upon) 

Electrical  Substation  Location 
(To  be  mutually  agreed  upon) 

Accolon  Way  Access  to  Garage 
(To  be  mutually  agreed  upon) 

Agreement  on  Elevator  Location  and  Number 

Major  Utility  Provisions 

Limits  of  MBTA  Work  (Resoonsioillty) 


February  1,  1989 
Marcn  1,  1989 

February  15,  1989 
March  1,  1989 
Marcn  1,  1989 
February  15,  1989 

Marcn  1,  1989 

March  1,  1989 


March  1,  1989 
February  15,  1989 
February  15,  1989 
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L.  BOSTON  REAL  PROPERTY  BOARD  VOTE  (JANUARY  20.  1989) 


2443/990/ 
WPr-KC5 


^^.p^aoo  »A 


CERTiriCATS 

T   ^he  Executive  Stcretary  of  the  Real  Proptrty  Board  of  the 
C'-v  o;  Boston,  MaasachuBttts,  hereby  certify  that  at  a 
nieS^ini  of  the  Board  held  on  January  20  1989  at  9 :00  a.m.  ,  in 
Room  801,  Boston  City  Hall,  at  which  meeting  all  members  of 
*^.°e  Board  were  duly  notified  and  at  which  a  quorum  was 
nresent,  the  vote  specified  below  was  unanimously  P*aaea,  all 
II  Ihllh   appear.  up?n  the  official  record,  of  the  Board  in  my 
cu.tody: 

Upon  motion  duly  made  and  seconded,  the  following  vote  was 
approved: 


WHEREAS : 


WHEREAS : 


WHEREAS : 


WHEREAS : 


WHEREAS: 


On  July  19,  1985,  the  Real  Property  Board  voted  to 
delegate  to  the  Public  Facilities  Commi..ioa  full 
authority  to  study  and  "tablish  goals  and  criteria 
for  the  di.po.ition  and  further  development  of  the 
Na.hua  Street  Parking  Facility  "  «•!!  J*  n°  i. 
advertise  and  otherwi.e  seek  developer  proposals 
regarding  .uch  disposition  and  further  development; 

on  July  19,  1985  the  Real  Property  Board  voted  to 
obtain  two  appraisal,  of  the  Na.hua  Street  Parking 
Facility  in  order  to  determine  the  value  of  the 
property  for  di.positionj 

on  or  about  August  11,  1985  the  Public  Facilities 
Commis.ion  adverti.ed  in  various  newspapers  the 
Request  for  Proposals  for  development  and 
disposition  of  the  Na.hua  Street  Parking  Facility; 

on  October  6,  1985  the  Public  Facilitie.  Department 
received  two  development  proposals.   One  proposal 
was  .ubmitted  by  H.N.  Gorin  Associate,  and  the 

other  propo.al  was  submitted  by  a  partnership  of 
LincolS  Property  Company  and  the  New  Boston  Garden 
Corporation; 

Since  the  date  of  submission,  the  City  of  Boston 
has  conducted  an  interdepartmental  review  of  t.he 
propo.al.  by  the  de.ignated  staff  of  the  Publ-c 
Facilities  Department,  Boston  Redevelopment 
Authority,  Mayor's  Development  Office  and  the  Real 
Property  Department; 


WHZSEAS : 


WHEREAS : 


WHEREAS : 


WHEREAS : 


WHEREAS  t 


WHEREAS : 


WHEREAS  I 


Out  to  changing  circumstances  it  was  n«c«s«ary  for 
both  devtlopers  who  submitted  proposals  to  submit 
revised  proposals; 

In  the  Sumner  of  1987,  Mayor  Raymond  L.  Flynn 
established  a  blue  ribbon  panel  to  study  the 
proposals  submitted  by  the  New  Boston 
Corporation  and  by  H.  N.  Gorin 


Garden 
Associates; 


On  April  6,  1988,  the  Governor  approved  Chapter  15 
of  the  Acts  of  1988,  which  legislation  took  from 
the  City  of  Boston  by  eminent  domain  the  public 
parking  facility  located  at  Nashua  Street  and 
Accolon  Way/  Boston  as  well  as  an  adjoining  parcel 
of  land  owned  by  the  Boston  Redevelopment  Authority; 

By  deed  dated  May  31,  1988  and  recorded  on  January 
17,  1989  the  Massachusetts  Bay  Transportation 
Authority  conveyed  to  the  City  of  Boston  the  air 
space  commencing  thirty-five  (35)  feet  above 
certain  parcels  of  land  taken  by  the  MBTA  from  the 
City  of  Boston  pursuant  to  Chapter  15  of  the  Acts 
of  1988  and  more  specifically  described  in  the 
attached  deed; 

Pursuant  to  Chapter  434  of  the  Acts  of  1943,  as 
amended  by  Chapter  318  of  the  Acts  of  1950,  care, 
custody,  management  and  control  of  all  real  estate 
not  held  for  specific  purpose  is  in  the  Real 
Property  Board.   It  is  pursuant  to  this  authority 
that  this  Board  ha«  jurisdiction  over  the  air  space 
which  is  the  subject  of  the  accompanying  vote; 

After  a  long  and  careful  review  process  Mayor 
Raymond  L.  Flynn  notified  the  New  Boston  Garden 
Corporation  in, a  letter  dated  June  9,  1988  that  he 
intended  to  recommend  to  the  Public  Facilities 
Commission  that  the  New  Boston  Garden  Corporation 
be  tentatively  designated  developer  of  the  property 
since  its  proposal  was  the  more  realistic  and 
feasible  of  the  two  proposals  submitted; 

The  recommendation  by  Mayor  Raymond  L.  Flynn  of  the 
New  Boston  Garden  Corporation  as  tentative 
developer  of  the  property  in  his  letter  of  June  9, 
1988  was  subject  to  certain  conditions  precedent; 


WHEREAS; 


WHEREAS  i 


WHEREAS : 


WHEREAS: 


Such  conditions  precedent  have  been  fulfilled  at 
described  in  the  attached  Memorandum  of  Agreement 
which  will  be  executed  once  the  appropriate 
agencies  have  taken  the  necessary  votes; 
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The  air  space  as  deeded  to  the  City  of  Boston  by 
the  Massachuse'- ta  Bay  Transportation  Authority  in 
the  attached  deed  dated  May  31,  1988  is  not 

required  for  municipal  purposes; 

It  is  in  the  public  interest  to  surplus  such  air 
space  for  redevelopment  of  the  Boston  Garden 
Complex; 


Now  therefore,  be  it 
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434  of  the  Acts  o 
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Provided  further,  that  the  Chairman  shall  notify 
the  Public  Facilities  Commission  of  this  vote  and 
shall  request  the  Commission  to  take  all  necessary 
action  for  the  transfer  of  said  air  space  to  it  as 
surplus  property  in  accordance  with  applicable  laws 
governing  such  transfers. 
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Real  Property  Board 


M.  BOSTON  PUBLIC  FACILITIES  VOTE  (JANUARY  26.  1989) 


2443/990/ 
WPr-KC5 


Raymond  l.  flynn.  mayor 


PUBLIC  FACILITIES  DEPARTMENT 


Cartlflrat*  of  Vota 
January  26,  1989 
Paga  2. 


FURTHER  VOTED:   That  th«  Dlr.ctor  b« .  and  sh«  haraby  Is.  author Uad  to 
advertlsa  th«  Intant  oC  this  Commission  to  sail  tha  abova-dascrlbad  air 
spaca  In  accordanca  with  tha  provisions  of  Chaptar  642  oE  tha  Acts  of 
1966;  and 

FURTHER  VOTED:   Pursuant  to  tha  authority  contalnad  In  St.  1966.  c.  642, 
s.  3(f)(ll)  tha  Public  Facilities  Coomlsslon  doas  haraby  dalagata  full 
authority  of  Its  powars  and  functions  to  tha  Boston  Radava lopoiant 
Authority  for  tha  purposas  of  studies,  evaluations,  design  review  and  to 
perform  any  and  all  services  necess,*ry  and  appropriate  to  recommending 
disposition  and  development  of  the  above-mentioned  air  space  and  to  report 
back  to  tha  Public  Facilities  Commtsslon  Its  recommendations; 

AWD  FURTHER  VOTED:   That  the  Director  be.  and  she  hereby  Is,  authorized  to 
execute,  acknowledge  and  deliver  such  other  documents  and  take  such  other 
actions  as  she  In  her  sole  discretion  deems  appropriate  to  consummate  the 
above  transactions." 


Secretary 


APPROVED: 


Dnd  L.  Flynn, 
City  of  Boston 


LJSAC  CHAPNICK.  DIRECTOR  -  26  COURT  STREET  BOSTON.  MASSACHUSETTS  (T 108  i617l  "Zf-i'':-^ 


RAYMOND  L  FLYNN.  MAYOR  'W^,', ^JST?^  //»  PUBLIC  FACILITIES  DEPARTMENT 


THE  UNDERSIGNED  HEREBY  CERTIFIES  THA.T  SHE  Is  th«  S«cr«tary  of  th»   Public 
Facilities  Co(tBnls<;ion,  and  that  ar  a  meeting  o£  thc>  <;ald  Cocnmlssion,  duly 
called  and  held  on  Thursday,  January  26,  1989,  whereat  Joseph  F.  Fisher, 
Chairman.  Raymond  C.  Dooley,  Vice-chairman  and  Joseph  Delgardo,  Meober, 
hAlng  all  the  members  of  the  said  Coosalssion  wnre  present,  it  was  voted 

"Subject  to  the  approval  of  the  fUyor  under  St.  1909,  c.  486,  s.  3l>k  (as 
appearing  in  St.  1966,  c.  642,  s.  12):   That  all  the  right,  title  and 
interest  in  and  to  the  air  space  conveyed  to  the  City  o€  Boston  by  the 
Massachusetts  Bay  Transportation  Ajuthority  as  contained  in  a  Deed  dated 
May  31,  1988  and  duly  recorded  with  Su££olk  County  Registry  oC  Deeds  on 
January  M ,    1989,  and  being  the  same  air  space  declared  surplus  by  a  vote 
of  the  Real  Property  Board  on  January  20,  1989,  in  accordance  with  the 
provi<;lons  of  Chapter  434  of  the  Xcts  of  1943,  as  amended,  are  hereby 
transferred  from  the  care,  custody,  managc^ment  and  control  of  the  Real 
Property  Department  to  the  care,  custody,  management  and  control  of  the 
Public  Facilities  Department;  and 

FURTHER  VOTED:   Subject  to  the  approval  of  the  Mayor  under  St.  1909, 
c.  486,  s.  31B  (as  appearing  in  St.  1966,  c.  642,  s.  12):   That  it  is  the 
intent  of  this  Commission  to  tentatively  designate  and  sell,  subject  to 
the  terns  and  conditions  as  set  forth  in  a  five  page  M«»roorandum  of 
Agreement  re:  Mr  Space  plus  exhibits  annexed  thereto,  (the  "Memorandum") 
executed  or  to  be  executed  by  and  between  the  Public  Facilities 
Coamlsslon,  acting  by  and  through  its  Director  of  Public  Facilities,  the 
Boston  Redevelopment  Authority,  acting  by  and  through  its  Director,  and 
the  New  Boston  Garden  Corporation,  a  Delaware  Corporation,  by  its 
President,  a  certain  portion  of  the  above-mentioned  air  space  (as  defined 
in  the  Memorandum)  to  New  Boston  Garden  Corporation,  a  Delaware 
Corporation,  with  an  address  at  150  Causeway  Street,  Boston.  MA.  02114;  and 
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CARDETv] 


January   ''. ,   1990 

BOSTD'^'  -  -989 

'Jew  Boston  'GarDsn  .  ^^t''\ 

^rooer~v  Inrerescs  ,^ 

Mr.  '3\;renc2  C.  Moul-cer  [__,,.£.  " 

C.^'iair.'nan  and  President 
■Me.;  Garden  Corporation 
150  Cause.^-av  <?;^reet 
"Ootcn  f  .-Ej5— — c 

lear  Mr.  .-'.oulter : 

^•ve  are  i:-  receiot  of  your  \ovem.oer  25,  1989  letter  ..'itn  its  request  to  acquire 
certain  oropartv  i.nterests  in  tTie  ^lorth  Station  area  for  the  '^le--?  Boston  terden 
coinpiex. 

Please  oe  aavised  that  v.'e  tiave  initiated  a  canvass  procedure  witnin  tne 
Deoartmenc  of  Puolic  WorK.3  to  consider  your  reCTjest.  Once  those  can"v'as:i  inputs 
shall  have  oeen  received,  tney  will  oe  presented  to  tne  E)epartinent' s  Board  of 
Camus 5 loners  for  its  review  and  consideration. 

Should  the  Department  determine  tnat  certain  interests  iray  oe  granted,  tnere 
are  certain  procedures  that  the  Department  must  follow  and  there  are  require- 
rr^ents  of  you,  tne  potential  purchaser  of  tnose  interests: 

(1)  Tne  interests  must  oe  granted  at  fair  marlcet  value  as  deterjuned  oy 
jeoartment  appraisal. 

(2)  Tne  provisions  of  Chapter  7  as  amended  v;ill  govern  the  disposition 
of  any  Deoartment  of  Piiblic  '.vorxs  controlled  interests. 

(3)  Snould  tne  granting  of  interests  require  plans  and/or  descriptions 
for  recording  purposes,  tne  responsibilities  for  the  preoaration 
of  tnose  instroiTEnts,  .Tade  to  Department  specifications,  vrauld 
rest  upon  your  organization. 

Kmdlv  notify  this  office  in  -.vriting  of  your  agreement  \7ith  tne  aoove  stated 
conditions  and  snould  you  require  additional  information,  please  contact 
Mr.  Peter  zuianian  at  (617)  973-7905. 

Sincerel'-' , 


\l- 


Joseon   -..    ranale,   Director  /i/\l^-\    f-!^ 


Riant  CI  /.av  =;ureau  \\  •  , 

\^ 

'•'A/T~)eC.'ao  ^ ' 

■zc:     ^HE,  ■^roo.  y^cimt.  ,  -3,  C2.  William  Twomey,  Proiect  Director  CVTI-^, 
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BOSTON  -  1990:   New  Boston  Garden  _  :"!  £zO  tl  f  V  bl  O 

■  Request  for  Additional 

Property  Interests  ^yo  q  -j   ^^^q 

Mr.  Lawrence  C.  Moulter  «  .s~.iVi. 

Chairman  and  President 

New  Boston  Garden  Corporation 

150  Causeway  Street 

Boston,  Massachusetts  02114 


Dear  Mr.  Moulter; 


we  acknowledge  receipt  of  your  July  12,  1990  letter  with  its 
request  for  additional  property  interest  over  Accolon  Way  for  Roof 
and  Marquee  easements. 

Please  be  advised  that  we  have  initiated  our  required  canvass  pro- 
cedure asking  various  sections  of  the  Department  to  comment  upon 
and  provide  input  with  respect  to  your  request.   Once  received 
this  data  will  be  presented  to  the  Department's  Board  of  Commis- 
sioners for  its  review  and  consideration. 

we  should  restate  that  the  Department  must  follow  the  same  proce- 
dures for  the  granting  of  these  additional  requests  as  outlined 
earlier  to  you  in  our  letter  of  January  2,  1990. 

Please  feel  free  to  contact  Peter  A^nanian  of  my  staff  at  Telephone 
Number  (617)  973-7905  should  you  have  any  questions  m  this 
matter. 

Sincerely, 


Joseph  A.  Fanale,  Director 
Right  of  Way  Bureau 

MA/TDeC/ef 

cc:   Property  Management  -      —   ^ 

.  William  Twomey,  Project  Director,  CA/THT  ^^^=^non 

Joseph  Clougherty,  Director  MBTA  North  Station  Transportation 
Improvement  Project,  10  Park  Plaza,  Boston,  MA 


c 


